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BILL NO. 


S-76-04-/<5 


SPECIAL ORDINAl^CE NO. 




AN ORDINANCE approving certain 
bid documents for the construction 
of four tennis courts in Foster 
Park. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY 
OF FORT WAYNE, INDIANA: 

SECTION 1. A certain bid document Ref. No. 704 
dated February 20, 1976, between the City of Fort Wayne, 
by and through its Mayor and the Board of Park Commissioners 
and Brooks Construction Company, Inc. for the general 
construction of four (4) concrete tennis courts for a cost 
of $39,500.00, all as more particularly set forth in said 
bid document Ref. No. 704 and Purchase Order No. 3-33137, 
which are on file in the Office of the Department of 
Purchasing and are by reference incorporated herein, made 
a part hereof and are hereby in all things ratified, 
confirmed and approved. 

SECTION 2. A certain bid document Ref. No. 704 
dated February 20, 1976, between the City of Fort Wayne, 
by and through its Mayor and the Board of Park Commissioners 
and Fen-Guard Corporation for chain link fencing only for 
enclosures of four (4) concrete tennis courts for a cost 
of $7,181.00, all as more particularly set forth in said 
bid document Ref. No. 704 and Purchase Order No. 3-33138, 
which are on file in the Office of the Department of 
Purchasing and are by reference incorporated herein, made 
a part hereof and are hereby in all things ratified, 
confirmed and approved. 


AFFROVEOASTOFORM 
ANDUGAUTY,.__ 
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SECTION 3. A certain bid document Ref. No. 704 
dated February 20, 1976, between the City of Fort Wayne, 

by and through its Mayor and the Board of Park Commissioners 

and Arrow Fence Company for furnishing and erecting screen 
curtain only for four (4) concrete tennis courts for a cost 
of $1,427.50, all as more particularly set forth in said 
bid document Ref. No. 704 and Purchase Order No. 3-33139, 
which are on file in the Office of the Department of 
Purchasing and are by reference incorporated herein, made 
a part hereof and are hereby in all things ratified, 
confirmed and approved. 

SECTION 4. A certain bid document Ref. No. 704 
dated February 20, 1976, between the City of Fort Wayne, 

by and through its Mayor and the Board of Park Commissioners 

and R & A Electric, Inc. for lighting (EPS) only for four 
(4) concrete tennis courts for a cost of $19,997.00, all 
as more particularly set forth in said bid document 
Ref. No. 704 and Purchase Order No. 3-33140, which are 
on file in the Office of the Department of Purchasing and 
are by reference incorporated herein, made a part hereof and 
are hereby in all things ratified, confirmed and approved. 

SECTION 5. The total cost of the above mentioned 
four (4) bid document Ref. No. 704 shall be the sum of 
$68,105.50. 

SECTION 6. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 



Councilman 






Read the first tine in full and '.n notion by seconded by-. 

, and duly ^dopted. read the second tine by title and referred 
to the Cor^ittee on ,_ (and--tf^e-City_£ian 


Comirnsslon TorT^^e^rTmendation) and Public Hearinn to be heW--&f-teri^d^ leaal notice^ 
at tHe-Xo4m€4+-'eiTanTb^s , tity-tounty bui idino ,TGTt~tfayrre-y--ImiiajD^ on_ 

— dtty-of - , 1^/ 


the ^ _ 

o*c’[ocTrr:rT:7^37r: 


at ■ 


Date: 


diz.m _.V 


Read the third time in full and on notion by_ 

seconded by V, _, and duly adopted, placed on its passape., 

Passed by the follov/inp vote: . ; 

AYES NAYS A3STAINED ABSENT 


TOTAL VOTES 
BURNS 
HINGA 
HUNT ER 
MOSES 
NUCKQlS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 
TALARI CO 
■ DATE:_ 


3 




ix- 


Z" 


TO-HIT 

□ 




7- ^ 


CITY CLERK 

Passed and adopted by the Comnon Council of the City of Fort Ifayne, Indiana, 
as (lon-vfw- MaD^^e^Qffl^al >_CAwej4a44en) (Special)- ( Appropriatio n) Ordinance 

7(^ o n th e of 197_ 

(SEAL) 






Pi^tKOiNG O.-FICER 
Mayor of the Citv of Fort I'ayne,; Indiaaa , on. 

, 197 y at the hour of //• ^.^o ’clock 


ADDrovc’d and sinned by mo t.hi 

■f. - rijur of_ 



> 

197 4 > 








































































Bill No. ■ S-76^04-10 ^ 

REPORT OF THE COMIITTEE ON FD'JANCE 

.We, your Committee on . F^mance to whom was referred an Ordinance 

approving certain bid documents for the construction of four tennis courts 
in Foster Park . 


have had said Ordinance under consideration and beg leave to report back 

■Council that said Ordinance ■ PASS. „ 

Vivian G. Sdimidt - Chairman 

to the Common 

William T. Hinga - Vice-Chairman 

! a ) ujJa &u- / 


Winfield C. Moses, Jr. 

. ’f"— 


John Nuclcols 


--- 

Samuel J. Talarico 




concurred IN . 

&A1£_1I——CHARLES W. VVCSTEIW IAN, CiTY CLERK. 
































ii V it y ij y'ii Q li Wa y iilill 


COPIES TOi 


To Dennis 

From A . C . 
Subiect Eid 


Noak 


Lord 


Ref, 


Assistant Suot, of Parks D ate March 
Director of Pijrchases 

No, 704 - Tennis Courts, Foster Park 


31 . 


,1976, 


Attached are copies of the successful bidders; 


Base 

Bid 

"A" 

- Brooks Construction Company - P.O. 3-33137 
sp39j 500.00 - General Construction of four 
concrete tennis courts. 

Base 

Bid 

"B" 

- Fen-Guard Corporation - P.O. 3-33138 
$7,181.00 -'Chain Link Fencing Only for 
enclosures of four concrete tennis courts. 

Ba se 

Bid 

"C" 

- Arroiv Fence Company - P.O. 3-33139 

$1,^127.50 - Furnishing and Erecting Screen 
Curtain Only for four concrete tennis courts 

Ea s e 

Bid 

"D" 

- R & A Electric, Inc. - P.O. 3-33140 

$19,997.00 - Lighting (HPS) Only for four 
concrete tennis courts. 

No bid accepted for y\lternate Base Bid "D-1" 


Copy of tabulation sheet is attached. 

In addition, copies of the following unsuccessful bidders' 
original documents are attached for inspection as requested 
by members of Council; 

Sears Roebuck & Company 
Schmidt Electric Company 
L. S. Steel 

Capitol City Fence Company 
Carrington & Associates 
Moellering Construction 
Prime Construction Company 
Reith-Riley Construction 
R &•. C Fence 



ACL;emm 









Tabulation of Bid: 
Bid Reference No.: 


Closing Dat e 16, 1976 


Base Bid "A” 


Concrete Tennis 
Courts 


Base Bid ’’B” 


Chain Link Fencing 
For Tennis Courts ' 


Screen Curtain 
FOF iennis Courts 


Base Bid "D” 


Lighting (HRS) 
For Tennis Cour 


/f/4 

/ Sears Roebuck i Ccnpan^/y ^ 
Commercial Sales 
3702 South C!Intcn Street 
Fort Kayne, lndlana^j|gt|^^ 


rii' - Arrci-r Fenco Company 
316 Edgewood Avenue 
Fort Wayne, Indiana 46805 

d/J.fi.t:; 






Security Fence Company, !nc. 
16430 Willow Ridge Trail 
Fort Wayne, Indiana 46825 




Fen-Guard Corporatior) 

4925 Avondale Drive 
Fort Wayne, Indiana 46806 




Brocks Construction Company, 
1123 Barthold Street ’ 

Fort Wayne, Indiana 46808_ 




TTTrrjT 




Sc hm I d t -' E i ectr i c Conpa ny ^ ‘ ^ • 0 

P. 0. Box 2625 _ 

Fort Wayne, Indiana 46801/:/ 


•4: 


■Miir 


Hambrock Electric, Inc. 

6809 Blufften Road 

Fort Wayne, Indiana 46809 



































Tabulation or Bid: 

Bid Reference No.;_ 

C! 05 1ng Hat e March 15, 1976 


704 


Z//: 'C6tZc/-^j 

/ R & A. Piumbing 

1411 East Wa!iace Street 
Fort Wayrie, Indiana 46801 


Capita! City Fence Cc-mpany, ! 
’R20 East Mew York Street 
„ • Ind ianapolis, Ind iana.-, 45202 

V-^ 

Carrington Associates 
6211 Sharon Dri-v.e - 
. Fort V/ayns, Indiana 46325 


Concrete Tennis 
Courts 


Base Bid "8” 

Chain Link Fencing 
For Tennis Courts 




4# M^fr^r ing Construction 
Fort V/ayne, Indiana 












Prlffle Construction Conipany 
7105 Smith Read 
y Fort Wavne,•Indiana 46325 


Ma 




CV, 




'ZZZ'ZZfZ. 


to tz-t-t; 


/SZZZ^ 


Screen Curtain 
pQj/ lennis Courts 


Base Bid "0” 


Lighting (HPS) 

For Tennis Courts 




ZZ,ZkPZZ’Z 









































^'iatuiation of Bid; 

Bid Reference No.: 

Closing Date March!6, 1976 _ 

Alternate 

Bass Bid "D-i” 

Lighting (MH) For 

Tennis Courts 

Lump Sum B.id 



Sears Rcebuck & Company 

CofTimerc i a ! Sa 1 es 

3702 South Clinton Street 

Fort. Wayne, Indiana 46806 



■ r ' 


Arrovr Fence Cornpany 

318 Edgewood Avenue 

Fort Wayne, Indiana 46305 





Security Fence Company, !nc. 

16430 Wi!low Ridge Traii 

Fort Wayne, Indiana '46825 





Fen-Guard Corporations 

4925 Aveondale Drive s' 

Fort V/ayne, Indiana 46806 ^ 





Brooks Construction. Company, !nc. 
1123 Barthold Street ' 

Fort W'ayne, Indiana 46808 





Schmidt Eisctric Company 

P. 0, Box 2625 

Fort Viayne, Indiana 46801 





Harnbrock Electric*' Inc. 

6809- Bluff ton Road 

Fort V/ayne,. 1 nd i ana 46S09 





. r' --r. ' ... 

V ' r.-t 




. ■ 






































■“aiulatlon at as a: 

3lcl--^f=r-nc= ^to.: ' . _ 

CicsTng Date 16, 1976 ^ 

Base Bta "u-i" 

Lighting CYP;) For 

^ Tennib Courts 

Lump Sun Sid 


; - 

R.& A Plumbing 

1411 East Wallace Street ; . 

Fort Wayne, Indiana 46803 . 

- ‘ 



- ■. ’- 

■ ^ 

Capital City Fence Company, fnc. 
920 East; Nev/ York Street 
Indianapolis, Indiana 45202 

- t - ■ ; 




-—-—7^- 

Carrington Associates. 

6211 Sharon Drive - - 

Fort Wayne, Indiana 46825 





NbeMering Construct lor^ 

Fort Wayne, Indiana ^ - 

- ' . : \ V- . ■ ■‘■ p 




Prime Construction Company 

7105 Smith Road ■ 

Fort V'ayne, Indiana 46825 . - 






- ■ . . 'm"'-' 



- .. , - ■, ■ 


- . . - - 






- .. 












































-3 CITY OF FORT 

'ou”N?i VoR Vhc crTy*S? DEPARTMENT OF PURCHASES 

y*YN€ I SOB. number ONE CAST MAIN STREET 

ROOM 470 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


_nn.irrl of Par k Comini ss x onnr.c; _ 

A|;b p'loor, Ci i.y-Cf)iinty 

9’'*^ n S t« ,_ Fort V/ovno. IN ^i6 80.? 


3h2 


I , 

DELI VER TO: 

DEPARTMENT 


I !r tiok .s Co n.*? t r.'u c t i 
n?3 }inrtho.ld Street 
l''n.rt Woyne, IN /|6808 


Company, Inc. 


J 


Foster Pork 


sVoNnEMCE , 


NOTE 

READ 


I ■; TO THE (itN- 
M CONDiriONS ANO 


R DISCOumr SHOWN BEUOWp 
MATERIALS, SUPPLIES OR SERVIC 


PURCHASE ORDER NUMBER 

3-33137 

>ATE March 20, 1078 

»eo. NO. j 

THE AOOVE INFORMATION MU5T APPI 
ALL INVOICES. HILLS OF LADING. DELIVERY 
TICKETS, PACKAGES AND CO MR E 5PON DEN C E, 

invoice: in duplicat e. 

THIS PURCHASE ORDER ISSUED BY: 


ON 


APPROPRIATION 

NUMBER 


' ii'i 


18-00.701 
ter Cnn 
Fijnrl Fvoj 


TAX EXEMPT iunless otherwise indicated) 

Faso Did "A" - General Cons tr ucti on 
of four (h) Concre1;e Te nni s . Goiir ts at 
Foster Park 

Per Bid lief. No, JOh = 

SUBJECT TO COIJNCILMANIC APPliOVAi. 


XICXXXX N}CX XX A XX; X XXX XX XX 


I MFREDY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV- 
EHED BY UNENCUMBERED BALANCES IN THf ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 

W.,.r^. .Bchnizer 


n » V ( • 1 1111 

Pciv'Xiai C.\X£TiMKa?t— City ConlrollBr 


I hereby certify UPON MY OWN PERSONAL KNOWLEDGE THAT THIS 
IS AUTHORIZED BY A PROPERLY EXECUTED AND APPROVED REQUISIT 
FILE IN THIS OFFICE. ^ ^ Tord 

Alex>>l^'D'emeffoft — Director of Purchases_ 

























































































































BIDDERS' CERTIFICATION 


Bidders' Certifications. A bidder will not .be eligible for award of 
a contract under this Invitation for Bids unless such bidder has submitted 
as a part of its bid the following certification, which will be deemed a part 
of the resulting contract: 

, BIDDERS' CERTIFICATION 

Brooks Construction Company, Inc. certifies that: 

1. it intends to use the following listed construction trades in the work 
under the contract Operating Engineers, Cement Masons, Teamsters, Laborers 


; and 



'.■^nd/or 


(b) as to those trades for which it is required by these Bid Conditions 
to comply with Part II of these Bid Conditions, it adopts the minimum minority 
manpower utilization goals and the specific affirmative action steps contained 
in said Part II, for all construction work (both federal and non-federal) in the 

_ Fort Wayne Plan _area subject to these Bid Conditions, 

these trades being: Operating Engineers, Cement Masons, Teamsters and Laborers 


___ and; 

3. it will obtain from each of its subcontractors and submit to the contracting 
or administering agency prior to the award of any subcontract under this contract 
the tnil)noiil racLfU' r.-qiiirtMl liy I.Imihii iWd <'i ud 1 i Uwnti. 






















CONTRACTOR'S BID 


TO; BOARD OF PARK COfMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT; CONCRETE TENNIS COURTS AT FOSTER PARK 


V/e hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows: 

Base Bid "A" - Concrete Court Construction 
Only 

Thirty Nine Thousand Five Hundred 

and no/lOO Dollars- ^39,500.00 

(ArnVunt in' V/ords) (Amount in Figures) 

Base Bid "B" - Chain-Link Fencing Only 


(Amount in Words) (Amount inFigures) 

Base Bid "C" - Screen Curtain Only 


(Amount in Words) (Amount in Figures) 

Base Bid "D" - Lighting Only 


(Amount in Words) (Amount in Figures) 

Base Bid "D-l - Lighting Alternate Design 


(Amount in Words) ’ "(Amount in Figures) 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

We estimate the contract to be complete'within 45 
calendar days from the date of av/ard.' 


Brooks Construction Company,'Inc. 

Official Name of Organization ’ ,l : ' 

^ ^ ' / ' 

■ 'I . ■ ' 

1123 Barthold Street. Fort Wayne Iiidi mia 468 OS 
Business Address 



_ President 

Title 


Nnrv.h I 6 , 1976 

Date 

12. 



















American. States Insurance Company 

INDIANAPOLIS, INDIANA 

KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 

and appointed, and does by these presents make, constitute and appoint- 

.N. RICHAED BOERGER and RONALD L. WIGHTMAN. . 

(Jointly or Severally) 


Fort Wayne 


its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 


provided, however, that the penal sum of any one such instrument executed hereunder 

shall not exceed FIVE HUNDRED THOUSAND AND NO/lOO ($300.000.00) DOLLARS.- 

and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the 
common seal of the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in- 
Fact may do in the premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of 
such persons to execute, on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety or otherwise" 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 
attested by its Assistant Secretary and its corporate seal to be hereto affixed this-1^^-day of-- 


a; D. 19-J!L. 


AMERICAN STATES INSURANCE COMPANY 


(SEAL) 


ATTEST:_ Stanley L. Rlegel 

Assistant Secretary 


STATE OF INDIANA 1 
COUNTY OF MARIONJ 


SS: 
day of 


May 


By 


_ William M. Eyans 

Second Vice-President 


A. D., 19-Zk_, before me personally came 


____ William M. Eyans ___, to me known, who 

being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is Vice-President of 
American States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is 
such corporate seal; that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name 

thereto by like order. And said William M. Evans further said that he is acquainted with Stan l ey . L. .. R l eg el. 
and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


_ Janmry 10, 1977 _ _ Linda Disney 

My Commission Expires Notary Public 

STATE OF INDIANA T „„ 

COUNTY OF MARIONJ 


I_ Stanley L. Rlegel __ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 

do hereby certify that the above and foregoing is a true pnd correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of me Board of 
Directors of American States Insurance Company at a meeting duly called and held on the 15th day of December i9/z. 

"RESOLVED: That the use of a printed facsimile of the corporate seal of the company and of the signature of an Assistant 
Secretary on any certification of the correctness of a copy of an instrument executed by the President or a Vice-President pu^uant 
to Section 7.07 of the By-Laws appointing and authorizing an Attorney-in-Fact to sign m the narne and 

surety bonds, underwriting undertakings or other instruments described in said Section 7.07, with like effect as if such seal and 

such signature had been manually affixed and made, hereby is authorized and approved. 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this- Lj -— -- 


day of a. D., 19 7^ . 

(SEAL) ' 

Ipn-tn (JJ-7Z) 



























i'ROFOSAL; 


In compliance with the foregoing: invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE TUIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 

of Fort Wayne. State of Indiana, in the sum of.. 

.Dollars, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 


The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contrijct av/arded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. -m - 

IK g corporate surety Is furnished, it Is neces.sary 
BID CHECK (ALTERNATE FORM OP SURETY): that a certificate authorizing the‘•nttorncyin-fact” 

Certified □ the boud accotajpaayijajj' tiae sania. 

Cashiers Q Check No. in the sum of ... 


...Dollai's 


of ...1..... 

is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 

.rWitncMcd by; yO , 

yX/.:Ma222ZMm.^.. . 

OTHER PARTIES INTERESTED IN PRINCIPAL' 

THIS PROPOSAL 

(See 14—Signatures under General Conditons, etc.) 

List all Parties if Partnership 


Brooka Construction. Company, Inc. 

7 Name oLBidder-r-^Prlnt (jr T'/po 

By . 

X Signatuca of Perjio'a Autiioriied to Sl«n 

Title.P.r.e.s.l<ian.t. 

1123.. .Barthold Street. 

.street N amo and Number. 

Fort_Wayne, Indiana 46808. 

City, State and Zip Coda 

X)ate.^^^.^’.9.^...1.6.^...1?76. 



Aiaerican States Insurance Company 

iiame of Company — Print or Type 

. Miim . 

I . 

. 

S!«:n on thia Line 

Date.,^?^.£2.^...16*...1.9.Z6. 









































Reference 


704 


NOKf-COLLUSION AFFIDAVIT 


STATE OF INDIANA, j 

.county' 


•SS: 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 



Pqj. Brooks Construction_Company_,__InG._ 


firm or Corporation 


Snbscribed and sworn to before me this —day of 

My Commission Expires 


Ma-rch 



JDe Q emb e r_ TJix. _ 













GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR .BIDDERS 


K, Bpwdftl OiwIUloMj Spureiftl eon<Jlt!onii Ineludsd In tli« Bid Document «h«U t«U» orer nny pnwlelon# «tipalat«d berouixler. 

JU AesiJkaWe L«w«i 'ns* R«v!«»d *tatut** of the StaU of Indlnna, and all City ordinance* Inaofar aa thay apply to th# law* of eompetilW* bld3in«, 
eontracta. and purcbaaca, are mad* a part hereof. 

5. WMtaaeM’a Ceraswnftatienr Ineofar a* Worlunen’* Compeneation A« 1* concerned, th* bidder or contractor a«roe* to furnish an official, cectlftr 
cat* frratffl th* IndmtriaJ Board of Indiana, ehowins that he la In compliance with auch law, whenerer aueh certiAcate* are required In th* Bid 

Dos-ormnl. ■ ' 

a 

4. Wdnsro/meBte end Indemnlfleatlonii Th* bidder. If awarded an order or contract, aifree* to protect, defend, and aaea tha City hanuIcH asainet 
eny dronaiod for payment for tli* ue« of any patented• material, pntw«», article, or device Utat may enter Into the manufacture, eoruitructlon, or 
tom* a part of the work covered by either order or contract and ho further asrree* to Indemnify and Mive the City harmiea* from »ult» or actione 
of mvsr nfttiw:* end deacription brouaht asralnet It, tor or on aceomit of any Injurle* or damaKo* receleed or Mwtained by a party or partln, by or 
tcvm any of th* ncta of tha contractor, hla oerrsmta, or aKenta. 

To thla extent the bidder or contractor agreea to fnralah adequate Puhllo Liability and Property Damage Inauranee, the amount of which will b* 
determined by th* City whenever auch Inaurance 1* deemed nccesaary. When »o required th# typea and aunounte of inauranc* to b* prwvUeJ 1* 
Kist fortb la th* Bid DoenmenL 

6. Pridjisn Prioaa lihould be aUtod In unit* of quantity epeeiaed in the Bid Document. In eaa* of dlKcrepnncy In comsmtlne the amount of th* bWS 

that unit ’paioatt Qwiyi«d will "■ 

ft, Mlrmyt Quixtatlone ehouUl Inelud* all ehnrs«i for delivery, paeMn®, crating, container*, ete. Unit** otherwiiw etated by the bidder pritw* 
qwrteijl will be eonridered aa belna baeed on delivery to th* deetinatlon deeignated in the Bid Document and to Include ell delivery and paeklnae 

T. P,p.«Mc7».tll»Kai Unlwia otberwiae •tated by the bidder the projxwaJ vrill be eonaldered a* being In •trlct accordance with the apeclftcnttouf out- 
Um4 !n Ua« IMd 

A pflurilcalar trftdsi niwna, mftnia?ftctuy«r'ii catelogf or rntwlr! nimslwr am miulo for d«»eriK)tiv« puripo««« to iruid* tfa* bidder In iiitor- 
prvting tlie reqiii rcmumts of the City. They ahould not be eonutrued as exoludlng propoeol* on other type* of materinla, equipment and euppllea, 
rtowevOT the bidder, 11 awardwi a contract, will be requiMKi to fumiah the pertlculex Item referred to In the •peclAcatlona or deecripOon naiw* 
n departure or ipbatittition la clearly noted and deMribed In the propoaal, 

B, iUmptoat Sample*, when reqiweted. must be fumlahed free of nuepense to th* City and If not deetroy«d. will upon raqueat b« r«tunii>*d at th* 
bldtkr'* expeho*. 

9. Cerb DIeewMtilt Time In connection vrith cash diasount offered, will be computed from date of delivery and acceptance at Anal deetloatloa «e 
fnw* data properly oseeuted claim voucher U received. If the latter data la later tiuu) th# date of delivery and eeeeptanc*. 

15. Tfamt TOe City la generally exempt from yederal ICxcioe and Indiana State SaJee Tax, Quotation* muat b» Mparatad to show the amount t« 
W added for teas® of any kind if appUcohl*. Brloea should not Include tax. The City will pay euch taxce aa an* applicable to tbla purcboee. 
TMmvUm tonne will be furnished wherever necessary. Tasea wbenmtr indicated and which are applicable to tbU purchaee, will not be autoject 
to Bay trmle or cn»h diecounSa. ' 

tl. BM IVLiimmirnm aad aeJecMenj TTie City reecrvee the, right to waive IntormalWee not lneon*Ut*nt with law or to reiact BS>y or all bids. 

If. Award* Unles* otherwiea epeeifled In the Bid Document the City reserve® the right to accept any Itwn In the bid. Unleea otherwie* etated tu 
tbo Sid Documeat bidder* may aubmit propomls on any item or group of Itera*. ptwvlded however that the unit pricee are aliown »» requeatei 

ja. l?nywira««t Dnrtlal payments may be made upon presentation of properly executed elalm voucher unlee* otherwlee aUlod in tha Bid Doepment. 
The filial paynwmt will be ma'd* by the City when tha matorlain, soppllee or eaulpment haa been fully delivered and accepted or th* work com- 
to £vii\ KAtl&i&ctiQn of tfci« CJi;y. 

M. nU’Rmr't Blgnalarei >:«ch propoea! toms must be signed by th« bidder vrith hi* usual signature. All .Igaatur** •hooM be in full. 

Bkla by porhsm-sblp ahould Include tha names of th® partners composing the partaershlp and must be signed by on# or more of th* partner* In 
the foUoering Br/mner: "lahn Jonee and Jimsea Smith, d.bui., Smith--Ion*« Company, by John donee, a partnar", 

BSda by ooyperatlo** must b* signed with the names of the corporation, followed by the signature and designation of the president, vlce-presideat. 
or jw/riwm anthortoed to bind it la the matter. 

SB. nun rtW/M««fa'! bidder, or contractor, agress that be wili craosply with Indiana Act# 1981, chapter 908, aeetlon 10. being Bums Indiana Statutu 
iCh-lMlMU smUimmit requiring such hidder, eontraotor. or hie subaontnwrtor not to dlecrlmtnal* with respect to Wring, teaure. Ustaa, candj- 
ttons, or privllesw* of nratployment because of race, color reiigiem, natlona! oristln or ancastry. 

Iffi, UnleM otherwise sswwifipally Indicated under toe Individual listing la tha ksaJ advertlsameat or Invitation to bid. all blda shall b* subjaot to 
toa friteeiog. 

. - ») A nu bond, deposit of eaah. certified chetik or Bank - Oahkra Cboolt, la to* amtwnt speclAsd, drawn oa a »oiv«nt bank payable to th* 
CItv of Fort Wsksuta or to th« eonimsilng dirisioa tberegf. 

bl The «®r«wa*fi3l h'Mw will b* required to ftiraish a bond or Osrtifled Qisck on a solvent bank, payable to the City of Sbrt ’Wayne w 
to toe ©OTtraoting diris,Ion toeiwf, in too sunount ■ stwwlSisd in the notlsa of bid* wanted or the Invltotioa to bid, as m gnaramte* for toe 
fisltofal psrfomtane® thereof, 
if. fflaSwaiaafetl and JUrelpt of Bidsi 

») 3*n7s*0Mk. to receiva eons^eratlon, tnurt be rosalvod prior to toe stiedfisd time of eloaln* os d«»tgnatod In the Invltatloa, 

&> Bidders murt tme tha Bld.|:Do«vaH.OT)t prtiposnl form furnished by tha City aa. non* other will be aeoepteto Propooal form* muat be retartied 
hitaat, i^eOKwa! of any ^rt tharoof may invalltJato to* bid, 

«) Bidder* nr* mjoartiw! to tAt toe Bid Snvsiopa if furalished by th.® City, or other etallariy ldi»nt!ft«d envelop* to aseur* proper bendUng. 

Enve.loy;ee etoid be «ea)«j when stibmittad with infonaatlon on the face of tha Bid Envelop* to identify the bid, Bid iWerensa number 
Bad deto of ekreing Bad Qlty Agency involved, 

4) fflrjrsrato projawsk murt be aubmittoS on each referanee ntstaWr. 

5) 'H'vmmM havtog any eraattres or eornmione toereoa may be ralsoted wleas aacplalned or noted over to* signature of toe bidder. 







Bid Heference No. ■-u4 


Page 1-A 


"Land or Water Conservation Fund Monies will be used to asist In this 
construction and all relevand Federal requirements will apply. 

All Bidders required to submit with their bids: "The Bidders Certification 
Form.", enclosed. 

Each Bidder must submit a current 1976 written Affirmative Action Program 
with their bid - or - have it on file with our E.E.O. Office, for the 
current year. NOTE: Forms attached must be completed in full. If not 
on file in E.E.O. Office. Specify which: 

On File:_ Attached: X _ 




j; ' • • 4 ( ' ‘ 4 41 'Jjl'.V- 

Number One Main St®, F.t« Wayne, 
INVITATION 


Ind® 46SO2 


OfurAMinmm, rojJsiwS to thu ©oudJtlmaa wa WT«rj-s h«ir-i>a«, iM’« m'swstwi e» &itowiK« lW_rf 
lastes-iala, mwMm, wipsami of mnitm, lor «>« »!«p».rtm«nt m 
M skmm holow. Quotatlona ali.ail iaeiuda al! ehiiX'pm tor dollfevy, pa. 


StiTSw youj: mils' «« 


I Sef. No. ■»™ 
I Date 


February 20, 1976 


’'5/J?),!.I ®JI rwttlks ®' 


a AU. o« . 

Room Numbc 


A.C.Lord - 423-7037 


r One Main St, 


department of purchases 
Ft, VJayne, Ind, 46802 


Date wanted . 


REQUIRED FOB JOELIVERY TO; 

Board of Park Commissloners 


C^spartment 

or DivisioiX. 


I Fund 

Appropriation No. - 


8th Floor - City County Bulkiing 

One Main Street - Fort Wayne, Indiana 


RETURN ORIGINAL TO THE CITY— RETAIN D’OPLICATE COPY FOE YOUE FILE 
Tuesday - March 16, 1976 - 10:00 A.M.___ 


Cloaing' 

Time of Bida, 


TATms) rB& OTT IS sxzsm mou fctshai, zxcjss and tmyimA^svA'TifjAW w.x ran 

CraTOTOAraKUMB:^ KO* WOS. S*JUCiSS SHOULX) HOT jOiCOTPF* THKyil « Imtxmiiam Nsj. lU ©a xw , 


TAX EXEMPT (Unless otherwise indicated) 


SisopUm, ng!8isim< 


Base Bid "A" 


■ Base Bid ''B" 


General Construction of Four (4) Concrete Tennis 
Courts. . 

Chain Link Fencing only for Enclosure of Four (4) 
Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 

' Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts 


Base Bid "D-1" Lighting (MH) only for Four (4) Concrete Tennis 
^ Courts. • 

Lump Sum Bid: 

The award of this bid may be made on either an item by item, or^on 
an overall basis, as we determine the most benefici.ai to the, C 


Continued - See Page i-A. 


39,500.00 


_ Pes^onns^nca Bond □ 


1 OO'I 


ifj Bond required □ - □ .. —---- 

S®» tesiraatloa-lUipa Ha'^S ©!» .»»»«««' ,iu.» ^ tst n 

'ernm- _% cash discount if paid within_^.days from delivery and accep tance of goods or compietioa cm ser-yrc i; 

piopoiAir^l ii ^ ™~~ 

delivery of any or all of the items or completion of servicss indicated shall be made within—daye from xiiciuknt, uL *, , 

IMPORTANT isr .. 

p... ' ' ' ■ ' ”~| Slgju 'Bmrai 


Brooke^onrU,n)cbign Cofltrniy, rno. 


112?-gar tj ia 3 A..Str.iet... 

For'ir~W''ivno Ir.nt’-p'i, 


oil I 


J 






















































46802 


Number One Main St,, Ft, Wa/ne, i; 

INVITATION 


Ooctatioa*, to tJto eoxi<UUon» on tJi« rtren*, »jr« r«<jvi*«tod oa th« followiag Slat oi 

matoriala, »v®bU»», •QOlr«a«at <w »»r?1o«,, iar th* aa ntoatSoosa, with galivory to dixrtinatjwi 

M ahowa bolgw. Ocotation, ahaJl {nclada all chajifw tor dellTorr, making, etc . A<i4reM your reply a« 
Indicatod iwiow.* 

•Hall all r,pi!«i Mxj A.C.Lopd - 423-7037 

-^- toAttoi- 


Room 


Number One Main St, 


DEPARTMENT OF PURCHASES 
Ft, Wayne, Ind, 46802 


EEQUIEED FOE DBLIVSRY TO: 


Board of Park Commissioners 


8th Floor - City County Building 

One Main Street - Fort Wayne, Indiana 


. , X'faa 

Eel No. _ 
Date 


704 


February 20, 1976 


Date wanted . 


Fund 

Appropriation No.. 


RETUKN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOE YOUR FILS 


0103111? 


Time of Bidau- 


Tuesday - March 16, 1976- 10:00 A.M. 


TAXSS: THB CaTY 13 EXEMPT EHOM EEDSKAL EXCISE -OID INDIANA STATE SALES TAX THE dTyS INDL^A SALES TAX EXKMTOON 
WMBESI3NO. MMS. PKICE3 SHOULD NOT INCLUDB THESE TAXES. Sm '•InstrocSiMU! to Bidder*' No. 10 oa —A»i^i 

TAXEXEMPT (Unless otherwise indicated) 


0 hvnol tor dotoil*. 




KatoriaU, Snps>Il«, or Sarvltaa 


Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 


■ Base Bid "8" - Chain Link Fencing only for Enclosure of. Four (4-) 
Concrete Tennis Courts_; 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 


Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts ^ , ■ 


Base Bid "D-1” - Lighting (MH) only for Four (4) Concrete Tennis 
Courts. 


Lump Sum Bid: 


The award of this bid may be made on either an item by itan or^on 
an overall basis, as we determine the most benefic-ial to the Cit'' 


Continued - See Page 1-A. 




/ 4 . 


7/8f^- 


Bid Bond required □ 


5% 


Terma- 


cash discount if paid within- 


_^erfonaanca Bond □ 

S*« in»trnctloh itom No. IS oa nrreree aid* h««of. 


—days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


la ecenoUuae.* with th« nboire lavitoSoa lor bids dad sabjoet t< 

UiJM from dito ol eloalns. to ioralad »ay,or •H'di th# it«sn» or 

ovto* Mt Oi?po*)to weh Itott. ; /a-j i'', '.'"'";'.~ , ,-■}.•»«- 

Delivery of any or all of the items or completion of services indicated shall be made withinA-days from receipt of offjier 

TTUTPnU'T' ,TSS* A* daUwary may b* * d*c!dln* iaotor la the award enf aa ttr&rr, ft 1* Impcrtaat thai fcSd&ff* 

LuXcvUXV-i.,3-iX i. fcry furaiai tha inionaatjoa iwfjwstiid abonr*. 

aarn Hsawi 


r 










Nam« oJ Ccnapajgr 

—rttif. 

























































Bid Reference No. 704 
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"Land or Water Conservation Fund Monies will be used to asist in this 
construction and all relevand Federal requirements will apply. 

All Bidders required to submit with their bids; "The Bidders Certification 
Form.", enclosed. 

Each Bidder must submit a current 1976 written Affirmative Action Program 
with their bid - or - have it on file with our E.E.O. Office, for the 
current year. NOTE: Forms attached must be completed in full, if not 
on file in E.E.O. Office. Specify which: 

On File:_ Attached; X__ 




\»’ta 


GSNSRAL CONDITIONS. INSTRUCTIONS TO BIDDE]R3 AND INFORMATION FOR BIDDERS 


1. fSitwl*! 0>s<2Ulon«i Sp««l«] mnditloni tnelu<i«l In tJ>« B!<J Ooeiannnt (ball taka praeadraea «*ar anjr prorialona atipulatad baraatulair. 


X. AppSJcaWa Laval Tha T^vlaad atatutca cl tha Slata of Indiana, and all City ordinaneaa Inaofar aa tliay apply to tba iawa of eaupctitiva bidding’, 
«ontr».eU, and purchaaea, are njoda a part haraof, 

& Wdufaaaw’a CampanaatJon« Inoofar aa Workman'a CosaBanratioo Act la concerned, tba bidder or contraetor agrreea to fumiah an oHicial, cartiflr 
cafa from tba Znduatrial Board of Indiana, aboving th»t ha la In eomplianea with iueh law, whanarar lueb cartiflcatoa are rvjuired In the BU 

Bocwawint. 

d. I;«frl»Ka<(aanto and Indemnlfleatlonii The bidder. If awarded an order or contract, agraea to protect, defend, and oava tba City bannieaa agamet 
any demand for payment for tha n»a of any patented niatarial, proccae, article, or device that may enter into tha manufacture, conatructlon, or 
forat a p».rt of tli« work erntt-mi by either order or contract and h« farther agreea to Indemnify and aava tlia City bannlra* from aulta or actlotia 
of every nature and deecriptlon brought aanlnet It, for or on account of any injurlea or damagea received or Hurtajned by a party or partlva, by or 
freew any of tba acta of tha contractor, hU aerrante, or agents. 

'rb tbte extent tha bidder or contractor egrreea to furaleh adequate Publlo Llalvillly and Property Damage Inauranea, tba amouint of which will be 
detorailiied by tha City vheoevar each Inimrance la deemed neeeennry. When no required tha typea and amounta of inauranea to ba proyidsd la 
oct forth in tha Bid Document. 

B. Prld«*i Prioea ebonld be etatnd In unite of quantity epeolfled In tba Bid Doexunent. In caea of dleerepaney in computlag tha amount of tba bid 
the unit prteeo qwrted vlU govern. 

8. De/Jlveryi Quotetlona cbonid Include all ehargea for delivery, packlne, crating, eontainara, etc. UnleM otberwlaa atatod by tha bldiler pricea 
qrartod will ba conaldered aa being baaed on delivery to tha destination designated In tba Bid Document and to lueioda all delivery and packing 

cbe.j'ava. 



"ii -SI 


M 



i! “ii^ 

“■ij i'H 


7. Spedflcathma: Unlcee otherwlna stated by th* bidder the proposal will ba considered aa being in strict aeconianea with tba spaciflcatlod's out. 
lined In tba Bid Oocoment. 

IWereneea to a particular trade naxna, manufacturer’s catalog or model number ara made for daeeriptiva purpoeea to guida tha bidder In Inter, 
potluff tha requirement* of the City, Hi*y should not be construed as excluding prapoesda on other tyiwa of materiala, equipment and eupplivs. 
However Oia bidder. If awnrdsd a contract, will be required to furnish tha particuJax Item referred to in tba spaclAcatlon* or deeeription iial«a 
a deparlnra or sjabatllodlon I* clearly noted and deecribed in tha propoeal. 

9. Somplsat Sempice. when requested, must ba fumlebed free of exioeniw to the City and if not destroyed, will upon raquast ba ratumed at the 
blihter'a aapehsa. 

9. Cash DisemMitei Tima In connection with cash discount ogersd, will bo eeraputed from data of delivery and acceptanea at final dseUnntlou or 
frema data properly asecutsd claim voucher la received. If tha latter date la later than the date of delivery and aeeeptanca. 

10. Tens*! Tba aty 1* generally exempt from Federal Sxciee and Indiana State Sale* Ta*. Qoototlona must be ssparated to show the amount to 

be aiMcd for toqtoe of any kind If applicable. Prices should not include tax. The City vrill pay such taxes aa ara appileabl* to thla purebauw. 
Esmaptlon fona* will ba furnlehed wborover necessary, Taxea wherever Indicated and which ara appllcabla to thla purcliasa. will not ba aufajeot 
to nay trad* or cash discount*. - 

11. f?M IcfanaallHea and Keieetlont Tba City resarves tba right to wniva Informalltlea not ineonslatant with law or to rajact any or all bids. 

1*. Avmnit Unices otherwise specified In the Bid Documant tha City reserve* the right to aocapt any Item In tha bid. Unleea otherwise elated in 
t!j« Bid Document bidders may submit proposal* on any Ibaa or group ot Item*, provided howavar that tha unit pricea ara ahown aa requefstol. 

IS. Pnywse.mtot Partial pffl.ymeota may bo made uwn preecntation of properly axecutwl claim voucher unless otharwlaa stated In th* Bid Docunieot, 
The final paymaot will ba made by the Gty when the materiala, supplies or equipment ha* been fully delivered and accepted or tli* Work com¬ 
pleted to the full eatSafaotioa of tba City. 

Id. m./Ms/r'a Stemtoros Facb proposal form niu«t be signed by tba bidder with his usual eignatur*. All signatures should b* In full. 

Bhla by irartnarehip should Include th* name* of the partner* eompoalng the partnerehlp and must be signed by on* or mora of th* partnaes In 
tb» folioestog memaart "John Jones and Jasnss Smith, d.but., Smitb'.Jonaa Company, by John Jonas, a partnar". 

Blda fey eoicpoTOtlcau) musst be signed with the names of the corporation, followed by the signature and designation of th* president, vlee-prwildsot, 
ev jwro/im aatbortaed to bind It la the matter. 

IS. lym eotoejwful bldilsr, or contraetor, agree* that he will comply with Indian* Act* 1361. chapter S08, taction 10, being Bum* Indiana etatote 
iMnn-itlM etjpplrawmt requiring such bidder, eontrsetor, or hla subcontractor m»t to dlscrlmlnst* with rsafosiet to hiring, tenure, toriisse, eonnll- 
tton*, or prSvilnsea of employment beeauae of race, color pcHalon. national origin or nneeotry., 

1$. VnUm otharwlaa epealllcally Indicated under tha Individual listing In toe legal advertleemant or Invitation to bid. all bide shall b<t subject to 
Uw foMwIvjg. 

- *) A Bid boad, daposit ct cash, eertlfled check or Sank Cashiers Cbeok. In th* amount specified, drawn o* a aolvant bank payable to ihtt 
City of Fort Wsyn* or to tba contracting divielon tboroef.' 

b) Th# meeumdai hlMer will ba required to fumiah * bond or OarMfisd Qieek on a oolvent bank, payabU to th# Cty of Yeti mt 

to th.# eontrv’.o'tiag dlrlelon thareof, in the amount apecifiosj In the notiea of bid* wanted or tba invitation to bid. a* a guoranto* lor th* 

faltbftil pfciarmmmi tboroof. 

S9. Buh»l*aW» nnd Beeelpt of Btdei 

a) Trot^mlt, to ra««i»» eonaldoretlon, must ho raeolvod prior to tho 9p«ifi»d tim* of oloslng aa da#lgn»tod In th* InvIUtlo*. 

b) Bidder* muat oea tho Sid Doctausat propoeal form fnralshad by th# City os. non# other will b« aceeptsd, Fropoesd ftatm* mu»t be returned! 

Intact. Umitoal ef eaiy part theroof may InysJldato tbo bid. 

a) Bidders nro roqiwwtod to tss* th* Bid Snvslop* if famished by tha City, or oth#r elmllarly Identtfiad anvalopa to aoaur* proper handling, 

Envelop## abould b* saalod; when submitted with Infomstlon on the face of the Bid Envelop* to Identify th* bid, *.g., Bid Ilaferene* nutubw 
aod d«to of skeing and City Agency inrolved. 
d) Beperato proposals mast ba submitted on each referene# ntimbar, 

«) 7rofMMals hArififr on/ «nta»ros or aerrestlons theroo* sitay be rojosrtod unies# explained or noted over the algnatur* of th* bidder. 
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Reference No. 704 


NOW-COLLUSION AFFIDAW 

STATS OF INDIANA, 

. COUNTY 

The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any. other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have'or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 

' , ■ .. 7 .. 7 ,..-/ (^ / 



Bidder or Asent 


For . 




Subscribed and sworn to before me this >C__day of___ 

My Commission Expires ' , , 












rUOI’OSAL; 


In conipliunce with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned (^fers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions. 
Specifications, and Plans applying form a part of this propo.sal. 

This proposal i.s supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a propo.sal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM~NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Fort Wayne, State of Indiana, in the sum of...£iYe,..Percent....( 5%Total.. Price 

..Dollars, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, exccutoi-s, and admini-strators, jointly and severally firmly by 
these presents. 


The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the under.signed bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then thi.s obligation shall be null and void; 
otherwise to be in full force and effect. to „ . , , , 

if S corporate surety is furnished, if is ncces.sary 
that a certificate authorizing the “nttorney-ia-fact" 
si^n the boud accoiapaayiaj' tJje saone. 


BID CHECK (ALTERNATE FORM OF SURETY): 
Certified Q 

Cashiers Q Check No. .... in the s 


1 of . 


.Dollars 
... Banit 


of .;..... 

is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 

Witnessed by: . r 

/ y / . f <'■' , .... ..._ BIDDER 

.... AND 

OTHER PARTIES INTERESTED IN PRINCIPAL') 

THIS PROPOSAL 

(See 14—Signatures under General Conditons, etc.) 

List all Parties if Partnership 


Fen-Guard, Inc. 

ame o£ !bidd«t^Priat or Tvo< 
/T Signaturt of Pamoti Authoiiard to Si 

Title..-r' /X’' 

4925 Avonda.le Dirive 

.' " "street Na'mo’ and Number. 

Fort Wayne,Indiana 

City, State and Zip Code 

Date March 16, 1976 





■■••V- 

YASTE. ZENT & RYE. INC. 


X.'.:;:;t.Lk»J2^RETY 


Wolverine Insurance Company 

Name o£ Company — Print or Type 


Address. 


Battle Creek, Mi. 




Attorney- 

March 16, ,197 6 

Date. 










































KNOW AI,I. MliN liV TlIliSK PKF.Sl'N I'S; TIkh the WOLVKKINI' INSURANCK COMPANY, a corporation tluly ory'ani/cd 
cxisiiri}.; tiiidcr ilu; laws of the State of Michli.!an, and having its principal office in the City of liattle Creek, in said State, does by 
pi CSC MIS make, or L an e I. Ross _ 

Fort Itayne _and State of__ 

rue and lawful Attorney-in-lhict, with full power and authority hereby conferred in its name, place and stead, to execute. 


I'lUl AltOrney-in-eaCl, wun lUII inivvei aim auiimni-y ... . 

1 deliver bonds and undertaIcings_o^ 


;ueh offic 
s otfier offic 


'I'he acknowledgment and execution of any such document by any Attorney-in-Faet named above, shall be as binding upon this 
Company as if such bond had been executed and acknowledged by the duly authorized officers of this Company. 

I'he WOlA'ItRINI''. INSURANCK COMPANY further certifies that the follow'ing is a true and exact copy of Section (C) ol 
Anicle 10 of ihe by-I.aws of the Wolverine Insurance Company, duly adopted and now in force, to wit; “Section (C) All bonds 
nohcics underiakinj's or oilier obligations shall be executed in the Corporate name of the Company by the President, Secretary anil 
Assi.si.m’t Secretary, Treasurer, tir any Vice-President, or by such other officers as the board of Directors may authorize.,The President, 
any Viee Prcsidciu,’ Secretary’, any Assistant Secretary, or the Treasurer may appoint Attorneys-in-l’aet or Agents who shaP ' 
.luihotity to issue bunds, policies, or undertakings in the name of the Company, subject to such rules and regulations a: 
may prescribe.’’ l!y amendment l•'eb|•uary 13, 1957 any Assistant Vice-President empowered with same authority as 
designated above. 

This Power of Attorney is signed and sealed by facsimile under and by the authority of the following Resolution adopted by the 
Hoard of kdrccTors of the Company at a meeting duly called and held on the 2)st of December, 1964. 

“Resolved that the signature of authorized officers of this Corporation and the seal of the Company may be affixed by facsimile on 
anv power of attorney granted pursuant to subsection (C) of Article 10 of the bylaws of this Corporation, and the signature of the 
S(‘l'rcrary or an Assistant Secretary, anti tlic seal of the Ck)inpany may be affixed by faesimile to any ecrtificare or any such power, and 
any such power or certificate bearing such facsimile signature and seal shall he valid and binding on the C.ompany. Any such power so 
executed, scaled and certified by certificate so e.xceuted and sealed shall, with respect to any bond or undertaking to which it is 
attached, eontinue to he valid and binding on the Company.” 

IN WlTNl'.SS WIIRRr.OF, the WOl.VRRINF, INSURANCE COMPANY has caused these presents to be signed by its Vice-Presulent 

,p,y of_ August _A.D,_ 19 J5__. 


witli its corporate seal affi.xetl this . 


WOEVEf<INE INSURANCE COMPANY 


(Seal) 

STATE OF MICHIGAN 
COUNTY OF CALHOUN 

On this .ili-lL. day of Adjust 
j d)y me 

WOi 


^ack E. Biddlecome, Vice President 


A.D., ]9_7A-beforc me personally came Jack fi. biddlecome to me known, who. 


icing d)y me duly .sworn !lid depose and say that he resides in the Township of Battle Creek that he is Vice President ot the 
WOlVeKINE INSURANCE COMPANY, the Company described in and which executed the above instrument; that he knows the seal 
af said Company; that the seal affixed to the said instrument is such corporate seal; that it was so affixed by order of the Board of 


.... - „,-]npany; .- - 

Director of said Company and that he signed his name thereto by like order. 


CERTIFICATE 



Dorothy Befrver, Notary Public 
My Commis.sion Expires October 22, 1977 


STATE OF MICHIGAN 

COUN'l'YOFCAI.HOUN , ' ' 

I, .James H. Heinze, Secretary of the WOt,,VERlNE INSURANCE COMPANY, do hereby certify that the above and foregoing is a tri, 
and correct copy of a Pi.iwcr of Attorney, executed by said Company, which is .still in full force, and effect. 

IN Wri'NFSS WHEREOF, I h;i.ve hereunto set my hand and affixed the sea! of said Company, at the City of Baltic Creek, Miehigai 

., day of _!Warch_. ah 10 .7.^ 


this - 


A.D., 19-,-.-.LV 




■-f4- 










































CONTRACTOR'S BID 


toj board of park commissioners 

CITY-COUNTY BUILDING 

ONE MAIN STREET 

FORT WAYNE, INDIANA 46802 

PROJECT; CONCRETE TENNIS COURTS AT POSTER PARK 


V/e hereby propose to perform the v/ork described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as. 
follows; 


Base Bid "A" 


Concrete Court Construction 
Only 


'(Apiount' in 'v/o'rd's) (Amount in Figures)' 

Base Bid "B" - Chain-Link Fencing Only 


SevjctJ awc 

(Amount "in' Words) 


. 

(Amount in Figures) 


Base Bid "C" - Screen Curtain Only 

N* o i & 


(Amount in Words) ~ ’ (Amount in Figures) 

Base Bid "D" - Lighting Only 


(Amount in V/ords) (Amount in Figures) 

Base Bid "D-1 - Lighting Alternate Design 


TO /»- 

cj- 1V 4 i-io'; 


(Amount in Words) 


(Amount in FiguresT 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled'closing time for receiving bids. 


V/e estimate the contract to be complete'within 
calendar days from the date of ax7ard.' 




Official Name of Organization 

H--! -XT' A1 Uo -A & A<~ c'- . 

Business Address 


Signature 


Title 


Date ■“ 


12 . 
























BIDDERS' CERTIFICATION 


Bidders' Certifications. A bidder will not be eligible for award of 
a contract under this Invitation for Bids unless such bidder has submitted 
as a part of its bid the following certification, which will be deemed a part 
of the resulting contract: 

BIDDERS' CERTIFICATION 

Ptfo-O — ')voc- - __ certifies tliat: 

1. it intends to use the following listed construction trades in the work 

under the contract u ^ kt/v-a a, _ ■. . ■ _ 

, _; and 

2. (a) as to those trades set forth in the preceeding paragraph one 

hereof for which it is eligible under Part I of those Bid Conditions for parti¬ 
cipation in the • ! /'A _ i / _ . ■ Plan, it will comply with the 

! \ / , Plan bn all construction work (both 

federal and non-feder'nD in the _/___area within 

the scope of coverage of that Plan; those trades being: ____— 

. , , __and/or 

(b) as to those trades for which it is required by these Bid Conditions 
to comply with Part II of these Bid Conditions, it adopts the minimum minority 
manpower utilization goals and the specific affirmative action steps contained 
in said Part II, for all construction work (both federal and non-federai) in the 

I'vcvr' area subject to these Bid Conditions, 

these trades being: cg-vv\vv\ 0 'U (IknecAS 

_ and; 

3. it will obtain from each of its subcontractors and submit to the contracting 
or administering agency prior to the award of any subcontract under this contract 

Uu: rnijui rub by tliviSH hid bd.untsi iiMib, ■ 

._ ^ 

(Signature of authorized representative of^bidder) (Date) 



















SUBCONTRACTORS' CERTIFICATION 


Subcontractors' Certifications. Prior to the award of any subcontract 
under this Invitation for Bids, regardless of tier, the prospective subcontractor must 
execute and submit to the Prime Contractor the following certification, which will 
be deemed a part of the resulting subcontract: 

SUBCONTRACTORS' CERTIFICATION 

' _ ' ___;_certifies that: 

(Subcontractor) 

1. it intends to use the following listed construction trades in the work under 
the subcontract 


2. (a) as to those trades set forth in the preceding paragraph one hereof for 

which it is eligible under Part I of these Bid Conditions for participation in the 

__ ■ ’ ■ ■ _Plan, it will comply with the ___ 

Plan on all construction work .(both federal and non-federal) in the._ 

area subject to these Bid Conditions, those trades being 


__;_ ^^and/or 

- (b) as to those trades for which it is required by these Bid Conditions 
to comply with Part ITof these Bid Conditions, it adopts the minimum minority man¬ 
power utilization goals and the specific affirmative action steps contained in said 

Part II for all construction work (both federal and non-federal) in the__ . 

area subject to these ;,Bid Conditions, those trades being:. ___ 


__^_ . __and 

3. it will obtain from each of its subcontractors prior to the award of any 
subcontract under this subcontract the subcontractor certification required by 
these Bid Conditions. 

■(UTuiMihuv vuAui|.((HH-hM ^ ntn mT .: 


















A 4 J<A 

Number u n e Main St,, Ft. W a y ri e 
INVITATION 

OaotmUon*, irahj,at to ti, <»ndIUoa» on th« r<r»«r«« ber«!Oi, axa nmusatod a 
mnteisln, iupsUw, «niliwi«ot or iterriosa, for tbs daiMU-iment os m«atloood, 
n boloTT. Qoototiot'a nhaJl includa all ehmt:ca for deHvgr?, paeldni’;. 


ind, 46802 


Indieatod balow.* 
I iJI rrrpilii, and 


A.C.Lord - 423-7037 


oAiUoi 

Room VtJS, Number One Main St,, Ft, Wayne, Ind 


DEPARTMENT OF PURCHASES 
46802 


REQUIRED FOE DELIVERY TO: 

Board of Park Commissioners 


Department 
or Division- 


8th Floor - City County Building 

One Main Street - Fort Wayne, Indiana 


Ref. No. . 


Date 


February 20, 1976 


Date wanted 


Fund 

Appropriation No.. 


Address _ 

ItETUKN ORIGINAL TO THE CITY —RETAIN DLTLICATS COPY FOR YOUR FILE 


Clo£iin|r 


Tuesday - March 16, 1976 - 10:00 A.M. 


TAXVJii THE cmr IS EXETiIPT FROM FEOERAI. EXCISE AND INDLVNA STATE SALES TAX THE CTiTTS ETOLMIA ^LE3 TAX XtEfirTTON 
CEIiXmCATS NUMBER IS NO. MMS. PRICJiS SHOULD NOT INCLUD3 XiESE TAXES, Sc<5 "InttrecUcaa to Alddan i-.©. 10 oa rtrrarm bcrcof •ir-.ta.l 

' ' TAXEXEMPT (Unless otherwise indicated) 


Matariol*. ggnigtagte ar Sa-rieca 


Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 

' Base Bid "B" - Chain Link Fencing only for Enclosure of Four (4) 
Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4)' Concrete Tennis Courts 

Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts 


7676.33 


1427.60 


Base Bid - Lighting (MH) only for Four (4) Concrete Tennis 

Courts. 


Lump Sum Bid: 


SEE ATTACHED ALTERNATE BID ’’B" 


9105,.^ 


The award of this bid may be made on either an item by item or on 
an overall ba’si'-s, as we determine the most beneficial to the City. 

Continued - See Page 1-A. 


5 % 


]00% 


0,*4n«tructSfe lt«a N*. IS c- -- _ ^ 

% cash discount paid within_days from delivery and acceptance of gooda or compIoUoa oi sorviCvu 


PROPOS AL OR BID 

QVjolffld, la acooriiao, w 

rlo# mi crppoaito ««ci» Itom. ” . , j yp j J 

)elivery of any or all of the items or completion of services indicated shall be made within—daya .from rccoipk. Oj. h 

• TT.'rior^'S'T’A XTT’ ir'Xa*’ a® dollrur? m«i> ba a (5«ldlas ftKrtor In tiia award of aa Oidaar, U U Staw-or-taa 

—1 Sica Hot I 

‘ ARROW FENCE GO., IMG. 


r 


WILLIAM R. 


Nrao C<Kpp.»n7 


L., 


J 


r-r... -yr""-: .. 
























































Bid Reference No. -o4 


Page 1-A 


"Land or Water Conservation Fund Monies will be used to asist In this 
construction and all relevand Federal requirements will apply. 

All Bidders required to submit with their bids!'"The Bidders Certification 
Form.", enclosed. 

Each Bidder must submit a current 1976 written Affirmative Action Program 
with their bid - or - have it on file with our E.E.O. Office, for the 
current year. NOTE: Forms attached must be completed in full, if not 
on file in E.E.O. Office. Specify which; 

On File:_ Attached: X__ 




C3 follorra: 




SNSHAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BiDDEHS 


1. Sp«S»J C»n<JlUoiui Stwel*! condlUoni lnclud«d In th* Bid Do<njm*nt •h»ll tnkn pp«!«d«iic* < 

11 City ordlnnncM Insofar 


ir any prorUlona (tipulated barauiidar. 
a thay apply tn tha lawa ol ccmpatltWa blddins. 


T/eiira»n'a Corapannatlont Inaofar aa Worlcman’a Companaatlon Act la ci 
ftw» the Induatrial Board of Indiana, ahowlns that he la In eomplii 
Cdinmant. 


, irnfriniiementa and IndaranlflcaMona: The bidder. If awarded an order or cor 
any dttmmd for payincnt for tha uae of any patented • material, proeeaa, artic 
form a part of the work covered by either order or eontraet and ho farther a 
of evei-y nature and dnneriptlon brought ncalnut It, for or on account of any 1 
from any of tha acta of the contractor, hie oerrimta, or aeenta. 

To thla extent the bidder or contractor asreea to fnmlah adequate Public Liability and Property Damaso Inaorai 


arreea to protect, defend, and 
device that may enter Into the 
to Indemnify and save the City 
I or damaKea received or uietaln 


harmleea from ei 


r aueh Inaumnce li d 


When 


lulred tlie t; 


Price* ahould be etatod in unite of quantity epcclfied In the Bid Docun 
price* quoted vrill rovem. 

Cluotatlone ^ould Include all ehareea for delivery, paeWne, emtlns, contalnan, ete. ,UnI 


of dleerepaney In compuUnK the omoant of the bWI 


rvriee itatad by the bidder 


n deeisnated in 
e propcwal will be considered ae beInK 


Bid Document 


flC JcWcntlonai Unletw o( 
lined In the Did DoeumenC 

Heferenccti to a particular trrde name, manufacturer** cataloa: or model 

pretins the requirement* of the City. They ahould not bo conatrued aa excludins propooaU on other 
nowever the bidder. If awarded a contract, will bo required to fumlah the particular Item referred 
n departure or «tubatltutlon le clearly noted and dcecribcd In the proposal. 

Oompleet Saiuplee, when requested, must be fumlahed free of expenM to the City and If not deatroyed, will 
bidder’* expeh**. 


aceordanco with the apeclfleations o 


for dcBorlptlve porpoae* to guids tha bidder in lnt*f» 
pee of materials, equipment and luppllea. 
In the apccificatlons or dcecriptlon 


a request be niiumad at tl 


10. Taxmi The City la ganorally exempt from poderal Excise and Indian 
bo Bdded for trocca of any kind It applicable. Price* should not Include 
Exemption form* will b« furnished wherever necessary. Taxes whorov 
to any trade or cash diaeounta. 

11. DM ,!!nfeinn®Ht’« and Boleetloni The City reservea the rleht to widve 


, State Sales Tax. QuoUtlone must be separated to show the amount to 
ax. The City will pay aueh taxes ae are applicable to this pureliaKO. 
r indicated smd which are applicable to thla purchase, will not be aubiavt 

Informalities not Inoonaiatent with law or to reject any or all hid*. 


, Pnyiaenta: Partial payment* may be made upon presentation of properly executed claim voucher unless otherwise ateted In the Bid Docjimont. 
The final poymemt will bo made by the City when the matorlnle, lupplle* or equipment has been fully delivered and aocepted or the work com- 
plctocl to the full satiofactlon of the City. 

El^Ier'a Efimniur.. Each proposal form must be ilencd by the bidder with hla usual ilsnature. All alsnatur.* ahould be In full. 

Bid* by pirtnerrhlp should Include tha nnmea of the partners compooing tho partnerahip and must be signed by one or more of the partner* In 
the foUowlng manneri "John Jons* and Jemea Smith, d.bji., Emlth-Jonea Company, by John Jonei, a partner". 

DWjs by eorpomtlon* must be signed with tho names of the corporation, followed by tho signature and designation of the preaident. vice-president, 
or psrtioa aalhoriicd to bind It in tho mutter. 

, Tim roerat.'ful bidder, or c(3ntr»ctor. agrees that he will comply with Indiana Act* I9«l. chapter *08, loetlon 10. being Bunie Indiana Stabti* 
db-SSie-lCSd rupplsm.ont requiring such bidder, eontrnator, or hlo subcontractor not to discriminate with roapect to hiring, tenure, teim*. cocuU- 
tIotUp or of employment bocauso of met, color rcllGflon, national origin or mnetstry. 

Unlcos othsTwire eposlileally Indicated under tho individual listing In the logtJ advertisement or InvlUtlon to hid, all blda shall be aubjeot to 
tha follmrlng. 

■ a) A Bid bcod, dnpoelt of crab, certified ehoek or Bank Ouhlera Check. In the amount apeclfied, drawn on a solvent bank payabla to the 
City'of Fort Wnyno or to the contracting dWnion, thSretsf. 

b) l-he raraarnful bidder will b* required to furnlah a bond or Certified Check on a eolvent hank, payable to ^e City of Fbrt Wayne 


ncUng division thereof. In the amount ■ specified In the notice of hide wanted or tl 
faithful pOTformanea thareof. 


Invitation 


a bid, • 


a guarantee for the 


Casbfralsitisa and Iloralpt oMlldsi 

n) Propoeala, to recolve eonalderatlon, must ba reeelvod prior to tho npooiflod time of eloelng aa designabad In the Invitation. 
b> Blddrre must us* tha Bid Document propooal form furnished by tho City ai none other will he accepted. Propoeal forme must be retui 
liitnct. rxBoovnl of any port thorcaf me.y Invalidate tho bid. 

«> VUyoTV art] to tho BW Snvfllopo If iumirhod by tiio City, or othor tlmllarly Idtntiflod onvolopo to OMoro propor handling, 

SnveiojKo choaM bo ocalcd BobmJttod viCx Infosraiotlon on tho f»co of th* Bid 3SnTolop« to Idontify tho bid, • 

Bod data of olosing and City Agency Involved, 
d) Csporoto propcaal* must bo eubialtUd on each reforance number. 

•) Propcnilj having any ereurara. or oorroctlon, thereon may be rejected unleae explained or noted over the tlgnaUiro of tho bidder. 


1 Reference number 









Form DP 8 


Page 3 ‘ of ^^ 


Reference Mo. 704 


V' 


NON-COLLUSION AFFIDAVIT 


.O' 


STATE OF INDIANA. j 

>SS: 

.—— COUNTY) 

The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract, 


WILLIAM R. BOWSER 



For 


ARROW _FENCE_G_0._,__INC_ 




Subscribed and sworn to before me this_J-^^^L-day of 


MARCH 



My Commission Expires 
8/23/78 

















1’KOrOS.AL: 


In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. » 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL .MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Fort Wayne, State of Indiana, in the sum of.(.4:'.91.Q,S....8.8..)....n.i.'nj3....t.h.QLsaja.d...an;3....h,aU/:]a.T.'.<l. 


.88/100..., 


...Dollars, 


to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof an?f submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the. City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. ^ ^ . 

U C corporate surety is furnished, it Is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the “nttorneyin-facr 

Certified □ ^ boud accosj^iaayiac: the same. 

Cashiers Q Check No... in the sum of . 


...Dollars 


of .......... 

is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note; If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witnessed by; 


OTHER PARTIES INTERESTED IN 
^ THIS PROPOSAL 

(See 14 —Signatures under General Coaditons, etc.) 
List all Parties if Partnership 


BIDDER 

AND 

PRINCIPAL \ 


...4,??.I?.P.w....FQ.U.Q.o.. Co ..In.Q,,. 

Nam* ol Bidder—Print or Typ* 
Signatur* of Parion Authoriiad to Sign 

Xitis.Pr e s.lda n.t. 


3 . ..S?3.g .0 .w.o.p.d,... S .t r .a .0 .t . 

Streat Kama and Numbar 

. 

City, Stat* and Zip C^a 
Date. 3 ZI. 2 /Z 6 . 



,.In.i;Ll.ana.. 


. .9. .3.T}..t". .T.!?..19^.9.!?. .9. 

Mam* of Company — Print or Typa 

( Incorporated 

In tbo State of.:. 


) Addrp 88 ....T.i:idi,'?,m.c).o.liii.,. I):i.d.i.'.i.r.v:j. 


Richard P.*”Horcaann, Attny . -in- 
Dato.3/I2/.7.6. 












































TO; BOARD OF PARK COMMISSIONERS 

8TH FLOOR - CITY COUNTY BLDG. 

ONE MAIN STREET 
FORT V/AYNE, INDIANA 

TUESDAY, MARCH 16, 1976 AT 10:00 A.M. 

ALTERNATE BID : BASE BID "B" FENCING 

USING ALL ALLIED SS 40 MATERIAL ON POST AND RAILS. 

GATE POST AND CORNER POST, 3" O.D. 

LINE POST, 2i" O.D. 

ALL RAIL, 1 5/8" O.D. 

GATE FRAME, 2" O.D. 

FOR ALLIED SPECIFICATIONS SEE ATTACHED PAMPHET. 

TOTAL AMOUNT FOR ALTERNATE 
BASE BID "B"..- 


^ 73Q'2Tog 






American States Insurance Company 

INDIANAPOLIS, INDIANA 

KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 

and appointed, and does by these presents make, constitute and appoint--——-- 

- AL J. HOITOJI, JOS J, aad P, -—r_ 

(Jointly Qg Severally) 


gt» V/eyriQ, 


its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conferred in its,name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 

provifiod, her,f ever, that the :eenal Gu;ri of e.iiy one gucu inctrutrent cuccutcd horcuiidci- 

chall not exceed Ohh hUitt'iltJj TiiOUJ/iI'D iCIh hO/lOO (,t>lQ0,CQ0.00) 


and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with ^ 
common seal of the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said .'^ttor'iey(s)-m- 
Fact may do in the premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company', which reads as follows; 

"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Hesident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one or 
such persons to execute, on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety or otherwise" 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 


attested by its Assistant Secretary and its corporate seal to be hereto affixed this _ 




_ day of _ 




A. D. 19. 


75 


AMERICAN STATES INSURANCE COMPANY 


wni.jQiTi M, iiivan.a 


Stanley L. Klcf'Ol 


Second Vice-President 


Assistant Secretary 


STATE OF INDIANA 1 , 
COUNTY OF MARIONJ ' 

rin thic < nth 




., A. D., 19 75 , before me personally came 


_ i'l. Uveas ___ , to me known, who 

being by me duly sworn, acknowledged the execution of the above instrument and did depose and ^®t he is Vice-Presid^ of 
American States Insurance Company; that he knows the seal of said Corporation; that the seal affixed J°^e said instrument s 
such corporate Seal; that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name 

thereto by like order. And said ^'niiaa M. EvanS further said that he is acquainted with —AFvar-lcy_Jj-»--.-viCi,>'al 
and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


January 10, 1577 


Linda Dinney Cannon 


My Commission Expires 
STATE OF INDIANA I eo 
COUNTY OF MARION J 

Ltanlpy L, iliec;ol 


. _ , __ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 

■*do hereby certify that the abo\;,^iand foregoing is a true'and correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect. «,.u r thr. Rr,-.rri nf 

This Certificate may be signed and sealed by facsimile under and by the authority of \he followmg resolut^ Board of 
Directors of American States Insurance Company at a meeting duly called and held on ff*® ^th day of December 
"RESOLVED: That the use of a printed facsimile of the corporate seal of t''® oompany and of the signature of cm 
Secretary on any certification of the correctness of a copy of an instrument executed by the con'iMnv 

to Section 7.07 of the By-Laws appointing and authorizing an Attorney-in-Fact to sign in th® name and on behah of t^^^^ 
surety bonds, underwriting undertakings or other instruments described m said Section 7.07, with like effect as if such seal 
such signature had been manually affixed and made, hereby is authorized and approved. 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this _ 


12 th 


March 


day of _ 
(SEAL) 
Form 3-i4S9 


L D., 19, .76— 


























CERTIFICATION OP NON-SEGREGATED FACILITIES 


Each Bidder required to submit'with his bid a fully executed 
Certificate of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES* 

The bidder certifies that he does not maintain or provide‘ 
for his employees any segregated facilities at any of his 
establishments, and that he does not permit his employees to 
perform their services at any location, under hin conlrol, 
whore sogrogatod facilities are maintained. The bidder 
certifies further that he will not maintain or provide for his 
employees any segregated facilities at any of his establishments 
and that he v/ill not permit his employees to perform their 
services at any location under his control v/here segregated 
facilities are maintained. The bidder agrees that a breach 
of this certification will be a violation of the Equal Oppor¬ 
tunity clause in any contract resulting from acceptance of 
this bid. As used in this certification, the terra "segregated 
facilities" means any v/aiting rooms, v/oric area, restrooms, 
restaurants and other eating areas, timeclocks, locker rooms 
and other storage or dressing areas, parking lots, drinking 
fountains, recreation or entertainment areas, transportation, 
and housing facilities provided for employees which are 
segregated by explicit directive or are in fact segregated on 
the basis of race, color, religion, or national origin, 
because of habit, local custom, or otherwise. The bidder agrees 
that (except where has obtained identical certification from 
proposed subcontractors for specific time periods) he will 
obtain identical certification from proposed subcontractors 
prior to the avmrd of subcontracts exceeding $10,000 v/hich are 
not exempt from the provisions of the Equal Opportunity clause, 
and that be will retain such certification in his files. 


Notes The penalty for making false statements in offers is 
prescribed in 1C U.S.C. 1001. 


Date march 16th, _^ 76 


Official Address (including 
ZIP code)s 

ARROW FENCE CO., INC. 

318 SDGEWOOD AVENUE 
PORT 'WAYNE, IN. 46805 


ARROW PENCE CO., INC. 
(Name of Bidder) 

WILLIAM R. BOWSER 

PRESIDENT 

Title 


* 

Must be inciudod v\?itho\U.‘. alteration 









CONTRACTOR’S BID 


TO; BOARD OF PARK COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT; CONCRETE TENNIS COURTS AT FOSTER PARK 


We hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows: 

Base Bid "A" - Concrete Court Construction 
Only 


' (Amount in V/ords) (Amount in Figures) 

Base Bid "B" - Chain-Link Fencing Only 
SEVEN THOUSAND SIX HUNDRED 

SEVENTY E^HT & ^^10 0 $ ^^7678.^8^* _ 

(Amount in Words) ■ (Amount in Figures) 

Base Bid "C" - Screen Curtain Only 

ONE THOUSAND POUR HUNDRED 

TWENTY SEVEN & 50/100 $ ^>^1427.80^^ 

~(Amount in Words) " (Amount in Figures) 

Base Bid "D" - Lighting Only 


(Amount in V/ords) (Amount in Figures) 

Base Bid "D-1 - Lighting Alternate Design 


(Amount in Words) (Amount in Figures) 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a ,period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

V/e estimate the contract to be complete‘within ^3 O 
calendar days from the date of av/ard.' 


ARROW FENCE CO., INC. _ 

Official Name of Organization 

318 EDGEWOOD AVENUE _ 

Business Address 

Signature 


PRESIDENT 

Title 


IVIAlfCII 10, ri’/O 
Da'U- 

12 . 


















SUBCONTRACTORS' CERTIFICATION 
Subcontractors' Certifications. Prior to the award of any subcontract 
under this Invitation for Bids, regardless of tier, the prospective subcontractor must 
execute and submit to the Prime Contractor the foUowing certification, which will 
be deemed a part of the resulting subcontract: 


SUBCONTRACTORS' CERTIFICATION 
ARROW FENCE CO., INC. 


certifies that; 


(Subcontractor) 

■ 1. it intends to use the following listed construction trades in the work under 
the subcontract BASE BID "B" - CHAIN LINK FENCING FOR ENCLOSURE OF FOUR.„ 
TENNIS COURTS AND BASE BID "G" FURNINSHING AND ERECTING SCREEN .Cn RTAlIl._QNLY 
FOR EM in the preceding paragraph one hereof for ' 

which it is eligible under Part I of these Bid Conditions for participation in the 

_ fort'WAY?-IE. _Plan, it will comply with the FORT WAYNE.. . 

Plan on all construction work (both federal and non-federal) in the_ FORT V/AYNi^ — 

area subject to these Bid Conditions, those trades being __^__—-- 


IRON WOPJCERS AND LABORERS 


, and/or 


(b) as to those trades'for which it is required by these Bid Conditions 
to comply with Part II of these Bid Conditions, it adopts the minimum minority man¬ 
power utilization goals and the specific affirmative action steps contained in said 

Part II for all construction work (both federal and non-federal) in the .FORT '/■'ATOn- 

area subject to these Bid Conditions, those trades being;, ; __—. ..— 

IRON WORKER AND LABORERS _...——-^- 

;t/id 


if, will nhtnin from cnnh oF iln ntilu'ontrn.ol:ni:m prior to thn nv/nrii ol roiy 
subcontract under iliis subcontract the subcontructoi' certittcaLiun ruom-ru-o oy 

these Bid Conditions. 


(Signature of authorized reprei.tentative 


■oF’bid'dor) 


l/l/unji ]'/<> 

(I a.to/ 



























BIDDERS' CERTIFICATION 


Bidders' Certifications. A bidder will not be eligible for award of 
a contract under this Invitation for Bids unless such bidder has submitted 
as a part of its bid the following certification, which will be deemed a part 
of the resulting contract; 

BIDDERS' CERTIFICATION 

ARROW FENCE CO ♦, INC. ____ certifies that: 

1. it intends to use the following listed construction trades in the work 
under the contract BASE’BID "B" CHAIN LINK FENCING FOR ENCLOSURE OF FOUR 

CONCRETE TENNIS COURTS AND BASE BID "C" FURNISHING AND ERECTING SC REEN 

CURTAIN ONLY FOR FOUR CONCRETE TENNIS COURTS _^_ } and 

2. (a) as to those trades set forth in the preceeding paragraph one 

hereof for which it is eligible under Part I of those Bid Conditions for parti¬ 
cipation in the_ FORT WAYNE ■ Plan, it will comply with the 

,_ FORT WAYNE __ Plan on all construction work (both _ . 

federal and non-federal) in the . _ FORT WAYNE _area within 

the scope of coverage of that Plan; those trades being:_ . • ■ 

IRON WOPJIERS AND LABORERS. 

__, and/or 

(b) as to those trades for which it is required by these Bid Conditions 
to comply with Part II of these Bid Conditions, it adopts the minimum minority 
manpower utilization goals and the specific affirmative action steps contained 
in said Part II, for all construction work (both federal and non-federal) in the 

__ ^^ea subject to these Bid Conditions, 

tliese ti'tidos being: IRON WORKER ANU ,l.iAljOR.El£ ' ____ ____ 


3. it will obtaiii from eacli of its subcontro.Gtors and submit to the contra,otio/{ 
tU' adui IHI HiHfi H fi Rf-lHf- j-tv RfM eHhthH/ll- /IlHrl'- / ;-i uii i h : I~ 

the jmbeoiit I’lmUn’ I'toa U( m rod l),y Umim liid ConditioiiM, 

__ - . 

(Signature of authorized representative of bidder-) 


WIA.R(;il 1b, I'jVb 
(Date) 





















-I 1 Vi' A ■ 

Number One Main St., Ft, Wayne 
INVITA'nON 


Ind. 46802 


QwiUtlon,. wiWwrt to tto oondlUooi on tb* «▼«■«« hattai, ara rcquoatod oa tbo iolMug list oi 
nmtnrW*. tucpilf*. «nli«n<mt or unriow, tor ih» daportm.nt aa coentioaod, TOlth delivery U 
m thoTTii beloTV. Quotations sbaJl loelode all cbiu-gov for delivery, p.rrklnrt, < 


Room vSS, Number One Main St,, Ft , Wayne, I nd, 46802 

requieeiT for dslivery~tqV 


Depniimnent 
or Division_ 


Board of Park Commissioners 


8th Floor - City County Building 
One Main Street - Fort Wayne, Indiana 



HiiTUTtN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Tuesday - March 16, 1976 - 10:00 A.M. 


Clorinrr 
Time of Bida 


TAXrS: THE CITY IS KIKIPT FROM FEDERAL EXCISE AND CTATH SAL^ TAl^ dd.BlU. 

CliiiiTIFICATB KUMBKB IS NO. WM8. PiUC21S SHOUIaD NOT ^CLUDId Sc:» lactnictlcsia to Eiedom No. 10 oa ravoruo non® x 

TAX EXEMPT (Unless otheniTise indica-ted) 


Slotariala, SaspUaa. Baaijpgat or gorrteta 


Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 

• Base Bid "B" - Chain Link Fencing only for Enclosure of Four (4) 
Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 

■ Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts , ’ 


Base Bid "D-1" - Lighting (MH) only for Four (4) Concrete Tennis 
Courts. 

Lump Sum Bid; 

The award of this bid may be made on either an Item by Item or on 
an overall bl^sis, as we determine the most beneficial to the Cit' . 

Continued - See Page l-A. 


19.997 .00 


17.819.0 0 


lid Bond required □ 


Sm liMtiruotlon 

% cash discount if paid within. 


__ Per^rmaacQ Bond □ 
D No. Is on ftldo hor«of. 


100 °/ 


.daya from delivery aad acceptance of i^ooua or complocion ox 


PROPOSAL OR BID 

In vrlth tb« .boT. larttnUoa lor bid* .nd rob>ct to all condlUoos toercat. i 

Itn, fre-n d,w at clclnir, to ftafniab any oe alTdi tb. lUraa or r,nd«r roeb ttertU-a W)on wb 

delivery of any or all of the items or completion of services indicated shall be made witnin—days xroia rei, .Mpt ' ‘ 

IMPORTANT Aa doUvary Sony b« a dsoldina fr^tor in tb. award ai an on-xlrr, U i« lbt> . . i. 

iAtl ir VJXhX ATil 1 itsy tumiab tb. tnilosrmatloa iwj-uritid abovo. , y '\/ J / / ■ 

_. 

/ Nam. Oi Oc»ii>any 

3?sr ..GEllALQ..H.o...R.'lRJi:8..TjUy;¥J.CL..EIll':Cid.l]iilL 


r 


n 




















































Bid Reference Nu. -,-4 


Page ]-A 

"Land or Water Conservation Fund Monies will be used to asist In this 
construction and all relevand Federal requirements will apply. 

All Bidders required to submit with their bidss "The Bidders Certification 
Form.", enclosed. 

Each Bidder must submit a current 1976 written Affirmative Action Program 
with their bid - or - have it on file with our E.E.O. Off fee, for the 
current year. NOTE: Forms attached must be completed in full, if not 
on file in E.E.O. Office. Specify which: 

On File:_ Attached: X_ 




j_19 _£S fallswa: 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOB B'iPDERS 


1 2 

s' A 

I d 


l., Sgwtiai C»«4itjoiviii SewwIiU eondltioin Includ'ri la the BiA si 


a prac®45«H«Mr « 


if Mif prvwielons aWpaifttfsl fciffttwatWr. 
s th«»r apply to tij» Jawa of corat'iK/iltWe bliiOins', 


a. ApssItofeJa L«wa« Tha Kavleod of the Stata of Indiana, and ali City ordinanea# inM/ar i 

eontracta, anti purchauwa, ara mada a part hervaC, 

biddar or ooatTmtor asriws to fumiah «a offleial, ccrtlfi- 
b inw, whanwef aucJi eertificataa ar« 


S. Wafkasan 


4, Xsifrinsrarownta annj liidatnnjaeatSana t Tha bldtlar. If owardad aa order or contract, aaTces to protect, deUnd. uaA mvo tJsa City harraJemfl ayainsf, 
any tSamand for paymaot for tis* uea of any patanud’malarial,, procras. articla. or davica that may anUr Intojii# mairafactiira. conalrtMllon, or 
fonra n part of tha worJc eoaerad by althar ordar or eontraet and bo farther affreea to Indmnnify and mvo tho City hannlwa from oulta or artlosM 
of awry naton^c and deaorlptlon broo«bt a<cain»t it, for or on wccoant of any iojuriaa or damaaoa lacalrod or en«U.in<ai by a party or iinrtiM, by or 
fiorai any of tha acta of tba coatmetor. bia aarvanta. or aKonto. 

To thia estent tha bidder or eontractor nariwa to furaiah adoauste PabSla Liohility and Proparty 'Demozo Inaoranca, tlia a-wwont of which wd! b« 
datarroinad by th« City wbanaaar aueb Inaunanea la deamod Becsawory. man »o roquirtd tha typas »md MBouata of intnirnnc* to 1«» piwkiad i« 
rat fortb i» tha Bid Docrunent. 


, g. PrWnttJ Priom ulrniid ba *t«tod in nnlta of ijoaaUty epaeiSad in tha Bid Dooomant. la e 
tiia wait prieaa qiaotad will yovaru. 


la of discrapaaoy la comsyoUne tha miHixmt of Uta bid 


BaSSwryt QaotetSona abonid Incioda aii ohnrBra for ieiiyaity.. pmUng, erstins, eontsiner®. «rte. .Uolasa otharwiaa sUArd by tl 
(jnotsd will ba eonaidarad m bainig baaad oa deiivary to tha deatJnatlon desisnated in tha Bid 33o<uin«at and to inaioda ali delivt 


19 biddar tba propoaol will ba c 


neidarifd *a bains in atrict Bceooianca with tha aiwicifloatlc 


in Intor* 
dawripMon nmkaia 


T. Syaalflcaiianai Uniaoa oiherwtiia aUtad by 
Ilnad in tha Bid IkieHmant, 

Ifaferaneaa to n particnlM treda noma, manufacturaria ctttaio® or mode! namhar ara road® for doMriptiva purpoea® to scnid® the bill 
pr<ri.ln® tha rtoulrasaanta of tha City, They BhwoJd not ba conirtroed aa axciudin« propooals oa oUier type# of rnmtariola, euulpmont 
Howeear tha biddar, if awnrdad a contract, wiii bs raouired to furaiah tha particuiiuf Itom rafan-rd to in tha epacificattona 
n dapartnrw or ijohrtltntion la eiaariy noted and dencriboil la tba propoaai. 

8. Barapkai Sompiaa, wlwn raqueatad, mnat ba fumiahed frea of oxpanae to tha City and if not dMtroyad, will ui»on nqmiA ba ratamimS »t 
b^4«r'c 

8, Osh Dfeeassntsi Time in eonnection with cash diaeoiint offered, will be computed fi-ora data of dallvery and aeeaptanca at line,! daetlnatiosi 
front data proswrly ««aauted claim Toucher ie received, if the latter date is later than ti 


« oi « 


18, Taseai The City U eenarally asampt from Foderal EreSra and Indiana State Sales Tax. QuotoUon# muat b-» «« 
be added for tasea of any kind if eppllcahie. Pricea should not inoiuda tax. The City wiil pay such tasea »a a 
Eitampllon forma will be fumlahed wbararar necessary. Taxes wherever indicated and which are applicahie to tl 
to any trede or cash dlocounta. - 

11. BU fjsfomaUtiea and Bajeetioni Tha City reservea the ri«!it to waive Infonaalllito »,oi Ineonidatent with law o 


oiratoi to show tba eynirant to 
a appiicaifla to tbia purchefflo. 
IS purohaae, will not b» suh.i«i!t 

to reject any or all bWa. 


aid 0-iM.i 


12. Awasdl Unless otherwlea spselSed in tha Bid Document the City resarvaa the rijtbt to aocapt a 
tha Bid Doonment biddera may submit proposals on any itom or group of Itoms, providad bowavar 

U. Fajmentei Partial payments may be made upon presentation of properly exocutad daira voucher unless ot.!wfwi«® eialad la the 

The final payiaant wiil ba mad* by tha aty when the material*, sappilea or equipment has been fully deiivarad and acaapM-d or tha work eom- 
plsted to tba fail satiafaction of tha City. 

14. BMdev's 0i«i™t»r8i Each propoaai form must ba sigiud by tli® biddar with hi* canal signature. All signature* nhould ba la full. 

Bids by partnership sisouid ineluda the name* of the partners eompoaing the pamership and must ba slKHcd by ona or more of the partners In 
the foflowias' msmnari "John Jones and James Smith, d.bm., Saiith.Jone« Cesapany, by John Jonas, a partoar". 

BSda by earporatlone must ba signed with tha names of Oie corporation, foilowad by tha aistnature and dasiftu.aUoo of tba praaldent, vica-pfsatibrnt. 
or pareoa mstborisad to bind it in the matter. 

18. -nto emmrnial bidder, or eontraator, agrees that he will comply with Indiana Acte S9«l. chapter 20S, section iO, tolny Burns Indiana Stotuto 
4^231«-1S«4 mwlrinsr such bidiicr, ccHntrA-otor, or hU JAxbcontrtfujtor nc* to dJMfimiaftW witi* r?i»p6M;t to hlvwz* Umw/.'Wp Vflnwfl, 

iioni. or prWiS^^ ai «mpIoym«nt twoau## ei rac*, coSor roHspiow, aatSorwil odafia or aaceMry. 

}«k UnWss otJiansisa spaalfically Indleated under the indlvlduat listing in toe iagal advertlsameat or invitotion to bid, all bids slmll ba »ubj?rtit to 
tint following. 

.a) A Bid bond, dspoait of cash, eartifteil check or Bank Cashiero Oh«k. la tha smtemt specified, drawn oa n eolvant bank psyebla to the 
City of Tort 'Ws.yue or to the confcrewtlng division therorf. 

■ b) The surkswwtfnl biddar will ba required to fumito n bond or CarUfrid Osec.k on a eolvant bank, payable to the City of I<V.vrt VZ-ayna w 
to too eontracting dirtslon toerwrf, in toe emouat' specified in tha notice of bids wanted or tha Inviutioa to bid. nu n nwaruntes for toe 
faltofui pOTformanaa thereof. 

IT. Sabmiaslsa bjmI Boraiy* of Bidsi 

k) Propoeals, to racadys consldoretlon, must be roeelved prior to too speoifled time of eioaing as dsalKnabd In toe invltotlon, 
b) Bldiier* must wee too Bid Doeuraant propotol form fumishsd by the City as. none otoer will be accepted. ?ro-po<tei forma murt be vatarwod 
Intaet, Bamorei of any part thsraof tody Invslidate toe bid. 

«) Blddera are roos-wtesi to uaa to* Bid JSnvsiopo if furaitood by toe City, or otoar eiratlsriy Identified envsiope to Msuro proper handling, 

• zZZTm b. seelwl when robmltted with Information on to. face of to. Bid iSnvelop. to id.ntlfy too bid. sht.. Bid Bafvtence nurnbar 

emi dote of cleeing and City Agency invoived. 
d) Usparate propoaola must be subaeiltted on e««h reforaaco awmbsr. 

•) having any enwirM ov eemotien* tboreoo way b« mjaoM unless aspiained or 


y toe signature of too bidder. 
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Reference No._704 


NOH-COLLUSION AFFIDAVIT 


STATE OF INDIANA, ) 

..iilkAV..... .. COUNTY i 

The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value oa account of such sale or contract. 



For_R.^A_j:iec_triCi_lDC_-. 




Subscribed and sworn to before me this __lflik'A_day of -;, 19_i 

My Commission Expires 













Form DP-6 
Short -Form 


REQUEST FOR PUBLICATION 


Page 


News 

Sentinel 

Journal 

Gazette 


Other 


February 20, 


1976 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


^ Department Board of Par’k Commissione rs 

8th Floor - City County Building 
Address One Main Street - Fort Wayne, Indiana 


Department of Pxirchases 
City of Fort Wayne 


BIDS WANTED - REFERENCE NO. 704 


Sealed Proposals will be received by the City of Fort Wayne at the 
Office of Department of Purchases, Number One Main Street, Room 

470, Fort Wayne, Indiana, until Tuesday - March 16, 1976 - 10:00 A.M. _ 

_for the following items; 

Base Bid "A" - General Construction of Four (.4) Concrete Tennis Courts 

Base Bid "B" - Chain Link Fencing only for Enclosure of Four (4) 
Concrete Tennis Courts ■ 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 

Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis Courts. 

Alternate: Base Bid "D-I" - Lighting (MH) only for Four (4) 

Concrete Tennis Courts 


Each Bidder must submit a current 1976 written Affirmative Action Program with 
his or her bid - or - have on file with our E.E.O. Office for the current year. 


Bid Forms, specifications, etc., may be obtained upon application at 
the office and address given above, 

A Bid Bond or Certified Check in the amount of $ ____ 

_^must be submitted with the bid. 

The successful bidder will be reau1red to furnish a 100^ Performance^Bond. 

Department of Purchases 
City of Fort Wayne 

By C—.—- 1 A. C. Lord 

Director of Purchases 


INSERT 1st R\m 


REPEAT 2nd RUN 


2-27-76 


3-5-76 


Type of Advertising Required 


LEGAL NOTICE 























PROPOSAL: 


In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. " 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 

of Fort Wayne, State of Indiana, in the sum of..QDS...iitlQ3AS3.Dd...D.0y^l.QD.. 

.Dollars, 

to’be" pair’on'dem'anr to’s Wayne, its successors and assigns for which payment well and truly to be 

made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly y 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. ^ S corporate suretr h furnished, it Is neces.sary 

BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the ■•nttorney-ia-£acr 

Certified □ ’ to si^ Sb« bond aceojapaayui£ the some. 

Cashiers □ Check No... in the sum of ...*•■•••.... 

.....Dollars 


Bank 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL); 
Witnessed by: 


OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See H-T-Signatures under General Conditons, etc.) 
List all Parties if Partnership 


BIDDER 

AND 

PRINCIPAL' 


.Jl..&..A,..ELE’.GTRIG, . 

Naiufl o£ Bidder—Print or / 

.. 

y Signatura o£ Person Autnom:ed-*o~.Snm-:_.. 

Titi{...YIO:E.,P.BES.XflMT... 

.. 

Street Name and Number 

.j:,QRT...WAm,...,IK.U6.9.03... 

City, State and Zip Coda 

Date.'...MAEGII..l^.,...19.7.6..'... 


Witnessed by; 


SURETY 


American States _ 3^s^ra^^^ 

Name oi Company — Print or Type 


Incorporated 
la the State of: 


...ImUym.. 


Address.Ind,lanapolis.y..IIiI. 


By,... 

Data 



March 


1976 ' 






















































American States Insurance Company 

INDIANAPOLIS, INDIANA 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and 
under the laws of S sLe of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 

and appointed, and does by these presents make, constitute and appoint BA Y ,E ..-■, S Ai a ffiSaQii,>--R^j:lQRS£--SAMDERSQ-M, 

r.HABTJ.S r., BF.TT’TT'.T.n AND W . K . MDT .TiE NllQU K- - - - - - - - -■■CL-. - - - - 


( . Tm'nriy or Several ly,!- 




Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

•■The Chairman of the Board, the President or any Vice-President shall have power by a^d w't^ ^ concur ^ 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretariefand Attorneys-in-Fact as the business of the Corporation may require or,to authorize any on® “J 
such personate execute, on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 

In'^w!™ES^S WHEREO^^^^^ Insurance Company has caused these presents to be signed by its Vice-President, 


attested by its Assistant Secretary and its corporate seal to be hereto affixed this _ 


_ day of De cember- 


A. D. 19-73— 


AMERICAN STATES INSURANCE COMPANY 


yr. H. KraseaiL- 


STATE OF INDIANA \ -g, 
COUNTY OF MARIONJ 


-.William.lA-J£v.ans_- 


., A. D., TO 73 , before me personally came 


to me known, who 
Vice-President of 


being by'me duly sworn, acknowledged the execution of the above instrument and depose and say; t^ ot 

S'coTpo"rife^le'a"irSw°a^ 


lnTknowVhim°to be the Assfstant Secretary of said Corporation; and that he executed the above instrument. 


_ further said that he is acquainted with KraseaQ— 


-Raoiuary IQ, 1977 


Lin.da J[)isriey 


My Commis! 

STATE OF INDIANA 
COUNTY OF MARION j 


J 


I Rh-anley Xu._iliegel__ the Assistant Secretary of AMERICAN STATES INSURANCE ^OMPAN^ 

do her'^yLmtify thaVtTie above a^^d foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect . .. , following resolution of the Board of 

This Certificate may be signed and sealed by facsimile under and the authonty of the 

Directors of American States Insurance Company at a meeting du y called ^hd heW on the 15^h d 7 J ^ - " / = Assistant 

■'RESOLVED: That the use of a printed facsimile of ‘h® corpora e seal of the co^ pursuant 

Secretary on any.certification of the correctness of a copy of ^h mstmnient execut y J res^ company 

to Section 7.07 of the By-Laws appointing and authorizing ^h Attorney-in-Fact to sign 
surety bonds, underwriting undertakings or other instruments described in said bectioij_/.u/, wun ime e 

Lch signature had been manually affixed and made, hereby is authorized ^hd ’rpproved _^ 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this 


day of. 

(SEAL) 


UoAC-k 


A. D., 19Zi_ 


tt'JtlMil -Oivtzj 






























CONTRACTOR'S BID 


TO; BOARD OF PARI^ COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT: CONCRETE TENNIS COURTS AT POSTER PARK 


We hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows; 

Base Bid "A" - Concrete Court Construction 
Only 


(Amount in Words) (Amount in Figures) 

Base Bid "B" - Chain-Link Fencing Only 


(Amount in V/ords) ~ (Amount in Figure s7 
Base Bid "C" - Screen Curtain Only 


(Amount in Words) (Amount in Eigures)' 

Base Bid "D" - Lighting Only 
Nineteen thousand nine 

hundred ninety-seven 00A 00 $19.997.00 _ 

(Amount in V/ords) (Amount in Figures) 

Base Bid "D-1 - Lighting Alternate Design 
Seventeen thousand eight 

hundred nineteen 00/100 ^7,819.00 ^ > _ 

(Amount in Words) (Amount in Figures; 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled'closing time for receiving bids. 


V/e estimate the contract to be_ 
calendar days ■ 


complete'within 30 
/after receiving material. 


R & A ELECTRIC. INC. 


Official Name of Organization 

l)m EAST WALTAOE STP.EPT 

Business Address 

k/' M., ((' X'' 


.. 

VJCIE PREDIUENT 


T i 1, 1 o 

March 18'. 1976 



Date 


















< i. Uii.’ 

Number One Main St,, Ft, Wayne, Ind, 4680Z 
INVITATION 

Qwcslatlaaii, to tiM eoKiilUwn, <m vmrtinn imnoi, »!•« smijusatmA tm tte Jollowittg ISrt al 

maUri&ljh, uapiiU®*, <w tuartiam, ior Hit <J«z>artas®n4 tm sawtSoaed. with,,a«Viv®r/_ to 

m ihormn boio-W’. Q-uotation., tiiid! Icduda ,tii c-hiMTtw for dglivafy, ptiakir.t!:, ii(£ , AOdtem jfour nopiy «« 


DEPARTMENT OF PURCHASES 
Number One Main St,, Ft, Wayne, Ind, 46802 


ilEQUIRSD FOE DELIVERY TO: 

Board of Park Commissioners 


Ccpruiiaent 
)r DivisioDL— 


8th Floor - City County Building 

One’ Main Street - Fort Wayne, Indiana 


Ref. No. . 


February 20, 1976 



ilETURN ORIGINAL TO THE CUT--RETAIN DUPLICATE COPY FOE YOUE mS 
Tuesday - March 16, 1976 - 10:00 A.M. 


rims of Bids— 


TAX’^Sj THS*Crrif is KSCTPT TROIS FlSETtAL 'SXCIS'E. AND INTOIANA JjTATS BAhSi TAX. Tira prDWJfA KA^.ES TAJK fiXECt’lItW 

WMBSa 13 WO. »««0S. PSICES SHOULD NOT IKa:.UDH XHSSJi TAXEa S«s "isstivatims to BU««ra No. 10 oo i-vvmm hmnai ior ■UtMa, 

TAX EXEMPT (Unless othervvise indicated) 


Mstaifials, S.mpiiam. Smshfimmit eg B«wryiCTM 


Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 

• Base Bid "B" - Chain Link Fencing only for Enclosure of Four (4) 
Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 

' Base Bid "D" - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts 


Base Bid'"D-l" - Lighting (MH) only for Four (4) Concrete Tennis 
Courts. 

Lump Sum Bid: 

The award of this bid may be made on either an item by item or^oii 
an overall basis, as we determine the most beneficial to the Cit''. 


Continued - See Page 1-A. 


None 


6, 90 0. 00 

_ Non e 

Noyie 


d Bond rc<ivilr 0 <i □ - E3 .. .. . 4 : -- 

_ % cash discount if paid within_days from delivery and acceptance of gooda or coraplctioa of sGx vicvx 

PEOPOiMToR BID 

sa iot bids »imJ to H'rrondiUmiTthairSr^VoEui^ ofct'S aM li hn em’iiv’iMl 

ir iLW'oi tb« item* or r»nd«r ruei nanium ujtoa -wbieh i>rtc«i am qvot®<S, ia aor/ordano, vlth tfa» nvmiUaitlvm e,M a/. hJ 


In fwnttoHara:, with tbo aboro InTitatioa tor »imJ mifeioet t< 

(rtTca d»to o< ekwlnsr, to itomUh nay or aW'oi too item* or r»nd 

eiivery of any or aU of the items or completion of servicsa indicated shall be mad® v/ithin™-days from receipt of *„3 

TMPriTi'T'A TCT* iTCv?* ■ Aa b« a imldlvi lu t&x award ai aa <«•*«, U l» tosartoat too'; 

j ^ lairUK A iUN 1 toaisij toa ia&maUoa rwsvrwtad »i»va. 

r , ^^pZrZ\oehvcit and no. 


J 70? S. C'ii n 1 0 n St. 


J 


Fort 't!auric, 

















































'xOi BOARD OF 'PAj<K iJOi.AviibOiOiNii.iUj 

. CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT; CONCRETE TENNIS COURTS AT FOSTER PARK 


V/e hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows; 

Base Bid "A" - Concrete Court Construction 
Only 

_ NONE ^ NONE _ 

"(Amount in Words) ”(A mo imt iVi Figi^^ 

Base Bid "B" - Chain-Link Fencing Only 
six thousand 

nine hundred dollars $ 6,900,00 _ 

' '(Amount in Words) ^Amount in Figures) 

Base Bid "C" - Screen Curtain Only 

__ NONE _ G ^^ONE __ 

(Amount in Words) "“("A'mount in Figures") 

Base Bid "D" - Lighting Only 

_ NONE _ ^ _ 

(Amount' in V/ords) '”"(Am'o"unt' in Figurde's)" 

Base Bid "D-1 - Lighting Alternate Design 

NONE _ $__ 

"'(Amo Vint" in' Words) (Amount in Figures) 


The bidder agrees that this bid shall be good and_may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for rebeiving bids. 

V/e estimate the contract to be complete within ^0 . 

calendar days from the date of award.' 


Sears^ Roe huek and Co, _ 

Official Name of Organization 

3702 S. Clinton St, 

Ft,. Yiayne^ In. ^i6801 
Businciss Address 


















PROPOSAL: 

I„ «lll. lie lorpiiolne InvU-liop .. kid dn.I .ul.j.cl l» .11 ot th. “«f f t.Z 

and atrrces, if thia bid is accepted within a reasonable time from date of opening of bids, to enter into a contract 

cordance with the prices stated herein. 

The Legal Advertisement. General Conditions, Instimctions to Bidders, Information for Bidders. Special Conditions. 
Specifications, ami Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed’thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM-NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). . ^ 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 

of Fort Wayne, State of Indiana, in the sum of. 


.Dollars, 



St'en on i'i"* 


























































Number One Main St«, Ft» Wayne, ind, 46802 
INVITATION 

<Jwrt*Wott*, vahjiM to th» ooodlUoa* oa tjs« ^sremm hsreoit, ar« Te<jw«t«d on th« JoilowinK ISH 
laftUriftJa. irappUesi, « 

M iiioirn bo!<rg. Qiioutioan aiaJl li 


1 . four tJi« d«p«,rteo®sit a« awuatifsnsd. w itU ^kilv® 
noimi® ail rjinntm for delivary. rackln:?, Aiidr« 


I yoAW rwl-/ B 


A.C.Lord - 423-7037 


Midoiio*. «to, to At4. e« _ 

Room “SSX^ Number One 


DEPARTMENT OP PURCHASES 
Ft, Wayne, ind, 46802 


REQUIRED FOB DELIVERY TO: 

Board of Park Commissioners 


Department 
or Division. 


8th Floor - City County Building 

One Main Street - Fort Wayne, Indiana 


Fai-iu 


February 20, 1976 


Date wanted . 


Fund 

Appropriation No. _ 


A.ddres3 _ 

RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOE Y'OUB FILE 


Cioaing 

Time of Bida_. 


Tuesday - March 16, 1976 - 10:00 A.M. 


TAXES! THs crrr js sxehpt fkok raoasAL sxciss aho gtoiana stats salt® tax. wp COT'S prowfA SAera tat. Kiwarri 

CKSXIilCATB NUMSaa IS NO. MMS. PESCSa SHOUtJO NOT EKCI-noa THESa TAXES. 6« "loMrsiotiQ®* to No. U on x%v«nt> b'armt.luit 

TAX EXEMPT (Unless otherwise indicated) 


MatoJials. BijUitomamt or StiiM'cm 


Base Bid ’’A" - General Construction of Four (4) Concrete Tennis 
Courts. 

' Base Bid "B" - Chain Link Fencing oniy for Enclosure of Four (4) 
Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Tennis Courts 

‘ Base Bid "D" - Lighting (HPS) oniy for Four (4) Concrete Tennis 
Courts ^ ' 


Base Bid "D-1" 


Lump Sum Bid; 


- Lighting (MH) oniy for Four (4) Concrete Tennis 
Courts. 


The award of this bid may be made on either an item by itejii or ot 
an overall basis, as wa determine the most beneficial to the Cit' 

Continued - See Page i-A. 




m>'iL 


Bid Bond KXjnirod Q 


rc3;ra( 


5% 


. PerfoanancQ Bond □ 

S»» iofftrucUoM itoca No.Ts mi rtmrm nWa tew?. 


ioo:i; 


_% cash discount if paid within_ .dny& from delivery and acceptance of ^owhi or completion of servic.^g. 


PROPOSAL OR BID 


In <5!M».oliAn«« with th« ihmi InHtetta lor Ijlfa And irahiwjt 
■teir from da.to of okwinsr, to fnrnUJi aa/ ee •il'oi 1A» itoen# ' 
■■ aAcb K 


Delivery of any or all of the items or cpmpletion of services indicated sh?ill be made within—days from twdpt of o; ^ ^ 


r 




1 


P/f////£' ..rk -'i 

.■ N».mr » 

■'/ .- / . 


. 2 /££^S>^unLi£da.... 










































CONTRACTOR'S BID 


TO* BOARD OF PARK COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT* CONCRETE TENNIS COURTS AT FOSTER PARK 


V/e hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows * 


Base Bid "A" - Concrete Court Construction 
iZ/d /fr r/Zi/Uise/i^ ^ 

pfAA ///;-, - S 73 P/")''" 

(Amount in Words) (Amount in Figures; 

Base Bid "B" - Chain-Link Fencing Only 


(Amount in Wordsr 


(Amount in FiguresT 


Base Bid "C" - Screen Curtain Only 
(Amount in Words") (Amount in Figuresy 


Base Bid "D" - Lighting Only 


(Amount in Words") (Amount in FiguresT 

Base Bid "D-1 - Lighting Alternate Design 

$ _ ^ _ 

(Amount in Words") (Amount in FiguresT 


The bidder agre_es that.this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

V/e estimate the contract to be complete'within _— 

calendar days from the date of av/ard.' 


Official Name of Organization 

S0/rH 















' ■ BSFAST&iENT OF FUiCCHASEd 

Number One Main St«, Ft, V/ayna# ind. 46802 
INVITATION 

mhitai to &® wMjfJiUwja <m w®ms h-tmaS, stMi tm.nm'tM. «n tits folkfwia® Est 
w!,®S«5ria?Ji, (TOfSBiliss*, ®8vjlsffli®a*i <«• iwnriw®, fcr 0i«t5®rtm®at » mmikmuid, 

M a.liiywo baia’ g. dijoUtiiMi,i> ahall !neimi« aii ciizu-gM <o,r <i«iivary, »k; . JSdr'mm jwii evaii M 

'indUlmd bSE'w.* 

At, ^ A.C. Lord - 423-7037 DEPARTMENT OP PURCHASES 

Room ^lil^ Number One Mein St,, Ft, Wayne, jnd, 


REQUISSD FOR DELIVERY TO: 

Board of Park Commissioners 


Department 
or Division- 


8th Floor ” City County Building 

One Main Street - Fort Vteyne, Indiana 


,Pa,g&™ 
Ref. No. — 


February 20, 1976 


Panel 

Appropriation No.. 


RETURN ORIGINAL TO THE CriT —RETAIN DUPLICATE COPY FOR YOUE FILS 

TinS^of Tuesday - March 16, 1976 - 10:00 A.M, ... ... 

TAXSSi THK' CTTY IB XTEMTT TB.OM FEDERAI. KXCJS^c! A.Wn THDIA3JA STATS SAXS&B TAX. TEGS CTTrS TiWJiXA EA3V2S3 TAX E«:,K:WT20W 
Ce&tm^TH^MBla^Ma VsOS.FmSfflOULJ3 TAX533. S« to Bito" W«. 10 o«. r«««» da/e 


wsmety . 

Utot 

MstorWs, Sas/siBw, EtatowraaiiS ««• Bmvitsm 

1 

A, 



Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 


'^'0 C/'"" U ‘ 



' Base Bid "8" - Chain LinkFencing only for Enclosure of Four (4) 

\ Concrete Tennis Courts 


13']. 0 0 



. ) 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four (4) Concrete Teiinis Courts 


/, 5/ 3.00 



■ Base Bid "D” - Lighting (HPS) only for Four (4) Concrete Tennis 
Courts ^ ' 


,.?2>.75.<k. 



Alternate: 

Base Bid "D-1" - Lighting (MH) only for Four (4) Concrete Tennis 
! Courts. 





Lump Sum Bid: 

The award of this bid may be made on either anjtera by item or^or 
an overall basis, as we determine the most beneficial to the Cit' 









Continued - See Page 1-A. 




5/. 


1 00 '// 


Mtl Bond r»<jtiir®d □ I 

feHMJ --- -.. - - „ j , 

[’esina_% cash discount if paid mthin_™daya from delivery and acceptaBce of goodE or compietioa of aervKyca. 


PROPOSAL OE BID 


l™ wi«i tim *S)W tnriUUm {or W(i« ftud Bafej*et to aU wadltiom iha mifmkra-td 9*'«« aa<5 wnm, “ 

\tr>^ dW eio«ingr. to tenA^ fimy.osr ftU'^ tb« itSw# ©f rsackr such 9«rric®a wa whidi na^u quevUwA. Iks .Mvosw-daKtua with . % am. 

iiffm tM- v^ypoffiim •flwjh Itwaa* ch^) p ^ , 

delivery of any or all of tho itoms or cfmpletioB of bbxyIcbb indicated ahall bn made witbiiu-luaya from iwcfji.pt o/ vi'm/i;,//' 

-■„ -- - ^ dsiivftrjr mw h% a rf«!dk)s ?«tos' ia to* ttw/w/d aa ««5/«, 14 S» imj’/os-teiat to«t l-VAliim 

■“ tJsa Iniowaaeoa rmqvMbid. «tS/w». 

H«re! 


r 


IMPORTANT 


n 


R i. e tjt J 7 i 1 ey„,.£oji s t r,y c.t 1 OJ 1 


.laR 


















































CONTRACTOR'S BID 


TO: BOARD OF PARK COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT: CONCRETE TENNIS COURTS AT FOSTER PARK 


We hereby propose to perform the work described in the . 
Instruction to Bidder, Specifications and^Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows: 

Base Bid "A" - Concrete Court Construction 

iLiih ! U'e cUhr a ; Lo 

' (Amount in V/ords) (Amodn^ in Figures; 

Base Bid "B" - Chain-Link Fencing Only 

^ (Amount in Words) (Amount in Figures) 

Base Bid "C" - Screen Curtain Only 

(Amount in Words) (Amount in Figures) 

Base Bid - Lighting Only 

(A mount in Word (Amoufit in Figures) 

Bid "D-1 - .Lighting Alternate Design 

»unt in Words) (Amo'unt in Figures; 


_ / , base 

( h r\ 


/ rViT"#//j/ c> 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

We estimate the contract to be complete'within _ 

calendar days from the date of award.' 


Rleth-Rlley Construction Co., I nc. 

Official Name of Organization 


23.11 N. County Line Road 

Business \ddroofi 
















DEPARTMENT OF PURCEA^Eb 

Number One Main St., Ft. Wayne, Ind. 46802 
INVITATION 

Qrotutlonji. cubjsct to tli« eondltloo* on tb* r«T«rM horoof, ar« rvKiuaatod oa the follcrwins Uat of 
ronterUOa, evippUee, eqaipctiMit or »«rno®3, for the department aa moatloroisd, \Tlth dal iv ery to dcrtlnntlon 
M .hcrtm belim. QaoUtione ehaJl Include all chargee for delivarj. pacldni?, ctj . Addreaa your repiy ae 
Indicated hilow.* 

■HsJi all rttpiue end ' A.C.Lord - 423-7037 DEPARTMENT OF PURCHASES 

ecrrtiipondencv, «te« to Att. oc . .. — .— i. . . n " ■■■« 

Room VVtS, Number One Main St., Ft. Way ne, ind. 46802 
Rr^UIRlFFOK DELIVERY TO': 


Department 
or Division— 


Board of Park Commissioners 


8th Floor - City County Building 

One' Main Street - Fort Wayne, Indiana 


, Pagu. 


February 20, 1976 


Fund 

Appropriation No. _ 


RETURN ORIGINAL TO THE CITY—-RETAIN DUPLICATE COPY FOR YOUR FILE 
Tuesday - March 16, 1976 - 10:00 A.M. 


Clooing 
Time of Bids. 


TAXKSt THE CITY IS KXKiilPT FROM FEmERAH EXCISE AND INDIANA STATE SALES TAX Tiffi CTIYS EIDiMJA dMi' 

CmiTOTCATB WMBER IS NO. MM 8 . PRICES SHOULD NOT INCLUDE THESE 3 oo laotmoLoas to Blddem No. 10 on reverse hereof for do 

TAXEXEMPT (Unless otherwise indicated) 


Materinle. Sappliee. 


Base Bid "A" - General Construction of Four (4) Concrete Tennis 
Courts. 

• Base Bid ”B" ~ Chain Link Fencing only for Enclosure of Four (4) 

Concrete Tennis Courts 

Base Bid "C" - Furnishing and Erecting Screen Curtain only for 
Four.(4) Concrete Tennis Courts 

• Base Bid "D" Lighting (HPS) only for Four (4) Concrete Tennis 

Courts 


L‘^j. 


Base Bid "D-l" - Lighting (MH) only for Four (4) Concrete Tennis 
Courts. 

Lump Sum Bid: 

The award of this bid may be made on either an Item by Item on on 
an overall basis, as we determine the most beneficial to the Cij'' 

Continued - See Page 1-A. 


iLZii 

/\fc Eu) 


Nrbii) 


No Pa t 




% 


id Bond ro<itiirod □ L 

Q«« iDotruotloa 

.% cash discount if paid within. 


iPorfonnanco Bond □ 
a No. 10 on rsv«n!<s eldo haroof. 


100^ 


eipnfl— 


.days from delivery and acceptance of goods or corapleiloa of sorvic^ria. 


PROPOSAL OR BID 

In ^th th. InrltoUon for bW* ind to all oondlUon. thor^rf. too 

r,. frcra d»u of cUmIdit. to fomUii any.oc all-oi too Itom* or nind«r tacit »«r»ii!«a upon which pricsa sa-o quotod. la iwjoora*no« w.ui w. jpntja v s,. . , 

)elivery of any or all of the items or completion of services indicated shall be made within—from ix-cclpt oa ^ ^ m 

TR,^nT?TA>JT' rCTV* Afl doUvAry raay ba ft djcldlnc fr^-tor la Umi, ftWftitS oi aa wiwr, U U i/. - .'a 

JLKUrUlhlfLIv X Lis/ thi laformatioa rsqm^md iJjov..,y /''/■' / /''/ > O i t’//. >• 

j- -j ia«n Homi ^ 4 ' 11 ,(' C/{;', ([ 4 L T <- '■ - '' ' 


, ^ Nanas of Oo*apffiny 

...WtV)... 


. 

'fcbO-r "ijiA ' -i' '. 























































TO; BOARD OF PARK COiviKiSDiORBRS 

CITY-COUNTY BUILDING 
. ONE MAIM STREET 
FORT WAYNE, INDIANA 46802 

PROJECT: CONCRETE TENNIS COURTS AT FOSTER PARK 


V/e hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being, as 
follov;s; 

Base Bid "A" - Concrete Court Construction 
Only 

Dc uc.V’/v.;o / ■/ f- r y Ooi /1 OO 

(Amount in"Words) (Amount in Figuresy 

Base Bid "B" - Chain-Link Fencing Only 

A/cp^i> _ $ 

""'(Amount" in Words) ""('Amount in' Figures) 

Base Bid "C" - Screen Curtain Only 

Mo b ^ b _ . 

(A mount in' W'o r d s^ (Amount' ini Figure'sT 

Base Bid "D" - Lighting Only 

A/f ' MrO $ _ O 

(Amount in V/ords) (Amount in Figures) 

Base Bid "D-1 - Lighting Alternate Design 

A/q dib $ ^ ^ . 

(Amount' 'in' Words) ' "(Amount' in FiguresT 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

V/e estimate the contract to be complete ' within '/O 
calendar days from the date of av/ard.' 


Mo e 1 e r 1.n g 0 on s b ru c b 1 oti C orripa ny, I nc . 
Official Name of Organisation 

P. 0 . Box 1168 . 

I'ort, Wayne, Indiana 46BOI 

Business Address 



















DSPAmiBNT OF PUSCIIASFS 

Number One Main St,, Ft, Wayne, Ind, 
INVITATION 


46802 


Qwo''sO''nii, miWeot to tJw oondltloni on r«cr«« hereoi, oro mueotod on tho following U»t of 
nmtorLi’ii, euDpUos, •aulpuiont or bottIom, for th« dopnrtmont lu montlonod, with doUvory to doiitlnwtlon 
ni .Imtrn balow. Chiototlonn eboll Includa »ll chnrttM for dBllvery, pBclilnrT, eto. Addrea, your r«ply w 


toAtt.c4__ DEPARTMENT .OF PURCHASES 

Room CZr>, Number One Main St,, Ft, Wayne, Ind, 46802 


REQUIRED FOE DELIVERY TO: 


Department 
or Division— 


Page--o£_ 

Ref. No,__ 


Fund . 

Appropriation No.. 


RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 
Cloaing 


TAX EXEMPT (Unless otherwise indicated) 


HAtarUls, SappUes* 



Bid Bond required □ - 


0 cash discount if paid within- 


, performance Bond □ 

Gdo Inrttruction Itt® No. 10 on r«nrer&o sldo hereof. 


—days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


a furnlfth ianr oF .11 of tho Itcais or ronder «uch .arrlooa upon vMoh prioca nr. quoted, 1 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of ordor v 

D'lPORTANT eSP* dollv&ry rjsy bo a dooldinff fci^rjn th. award of an ordar, it U Important that bidi.Ja 


fumli^ th« information requesisd a 


r 


Nam. of Company 

..Titlo... 


Addrmi 












































TO* BOARD OF PARK COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STREET 
FORT WAYNE, INDIANA 46802 

PROJECT * CONCRETE TENNIS COURTS AT FOSTER PARK 


We hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows I 

Base Bid "A" - Concrete Court Construction 
Only 

(Amount in V/ords) (Amount in Figures)" 

Base Bid "B" - Chain-Link Fencing Only 


' (Amount in Words) "(Amount in Figures) 
Base Bid "C" - Screen Curtain Only 


- - - - - _ - - ^ - - -■- 

(Amount in Words) (Amount in Figures) 

Base Bid "D" - Lighting Only 


- - - - - - r r- --- -' - 

(Amount in Words) CAmount in Figures) 

Base Bid "D-1 - Lighting Alternate Design 


'(Amount in Words) " "’(A’mo'unt in Figuresy 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

We estimate the contract to be complete ' within .. 

calendar days from the date of award.' 


C>^lfrirnsi^'il //.N ^ 

Official Name of Organization 


5-^30 I 'V 

'b'u's ine s's~Add r e ss 

1 
















i”‘'#'vOr^OoAL .-JKJiKUi « 

PROl’OSAI/: 

In compliance with the forcfcoinK invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrccM, if this bid is accei)tod within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated lierein. 

The Legal Advcrtinenicnt, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid .surety executed by the bidder. 

BID .SURETY (REQUIRED BY LAW): 

BOND EOUM: (USE THIS BOND FORM—NO ALTERNATE FORM OP BOND WILL BE CONSIDERED). 

KNOW ALT, MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 

of Fort Wayne, State of Indiana, in the sum of... 

.Dollars, 

to be, p.ald on demand to said City of Fort V/ayne, its successors and assigns for which payment well and truly to be 
made, wc hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
Uie.se presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contrmit 
with the said City of F<irt Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwi.se 
as may be required to tlie satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 




































X VjX l" U .. ■ • ■ A r an-J 

Number One Main St., Ft, Wayne, ind. 4680Z 
INVITATION 

QiwtmtiwMi, ewbisot to tJs, oondWoa* on t!j« r^neem i3«r«<of, ar* cmwmi^ oa tJia JoJltwlaa Urt vii 
matissteJa. eTOpWsa, (Ktoijsasat w wnraloiM. for Us« m fflwwtionad, 

»« «ho-oT» boltyCT, ChiotaUon, ahuJi Ineludo ail abjurtsm ior dolloary. jw-itini;. gfai . AtKlrea# your rwiy <w 
ln<lic«tiKl b«loir.* 

J) ei m,u„ »sm 3 a.C.L ord - 423-7037 OEPASTMENT OF PURCHASES 

■Mpoinisnoa, *t»* to Ati, «t -- -— — . ' ■■■■ 

Room %sM, Number One Main St., Ft, Wayne, ind, 46802 


REQUIBED FOR DELIVERY TO: 

[Board of Park Commissioners 


Department 

or Division- 


8th Floor - City County Building 

One' Main Street - Fort Wayne, Indiana 


.Page- 


Ref. No. . 


Date- 


February 20, 1976 


Date wanted . 


Fund 

iippropriation No,. 


Addreu'iS __ 

BETUBN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR PTIJ3 
Closing 

Time of Bids— 


Tuesday - March 16, 1976 - 10:00 A.M. 


TAXEXEMFTv (Unlesa otherwise indicated) _ 


Uniarliiit, SfnopUm. <nf toviCTa 


Base 

Bid 

"A" ■ 

Base 

Bid 

"B" ■ 

Base 

Bid 

"C" ■ 

Base 

Bid 

"D" ■ 

Alternate: 

Base 

Bid 

"D-1 

Lump 

Sum 

Bid: 


Genera! Construction of Four (4) Concrete Tennis 
Courts. 


Concrete Tennis Courts 

.Furnishing and Erecting Screen Ci 
Four (4) Concrete Tennis Courts 

Lighting (HPS) only for Four (4) 
Courts 


The award of this bid may be made on either an item by item or on 
an overall basis, as we determine the most beneficial to the CiV 

Continued - See Page 1-A. 


21,250.00 


19,250.00 


lid Bond r»quir«)d □ - □ -^2-- 

8m ln«toiirtion 

forrnn cEflh discount jf paid WithilL 


. Psarformaaca Bond □ 

ra Not JS on n-farm d4a hmoot. 


1 00 % 


.days from delivery and acceptance of gooda or con:iplet/tOix or B^rnivc^^ 


PROPOSAL OR BID 

Oelivcry^of any or dl of the items or completion of services indicated shall bo made within—days £r<>m \ 

AVT ^7^ Aa d*&Iiwr/ xxwiy ^po a )fa/«Uvy isa tJwt •k'vtihH <fi£ 1* ImimiMiX ^ 

iJsX^\j£^ 4. i. ^uxTaiftii iasfojsatttioa 

'--n 

j'(i/^;V.A71./7„A£7,VVL^.^.;;2LL . 


r 




./ hwiMi of Ooots-any 

_ 


Mitteiim .. 


;..d....L(.'.. 


-U, //4/V. 





















































PROPOSAL: 




raye oi 


In compliance with the foregoinpr invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by lavir and signatures affixed'thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OP BOND WILL BE CONSIDERED), 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Fort Wayne, State of Indiana, in the sum of... 

.Dollars, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. rm - 

IT a corporate surety ?a furnished, it is neces.sarv 
BID CHECK (ALTERNATE FORM OF SURETY); that a certificate authorizing the "nttorney-in-facr 
Certified □ the boud accompaayiniS the swne. 

Cashiers □ Check No. in the sum of ... 


.Dollars 



Sign on this Lins 
















































A Ur' jl‘ u J:\aj 

One Main St,, Ft, Wayne, ind. 
INVITATION 


46802 


Qwrtstk'tw, *oiij«54 to tfe« oondltloo, on tb/* rwiers, bsrisaf, m.t rwswifiwJ 
rojsteriabi, «aolpEa«»t or eKnricwi, tor tb, dsBorteaant (u sita-iSaami, ■w 

on ihiywn balOTr. Quotatignt ahail laeiode ali ehatJKOT tor daiivgry. TMiebing, ot 


ffl tb# tonowlaa Ikt ol 
h claiivary to dijat tnatioa 

r’'A2iirSTouF1!5fli)i^^ 


A.C.Lord - 423-7037 


Nu 


mber One Main St,, 


department of purchases 
Ft, Wayne, Snd, 46802 


:iSQmRED FOE DELIVERY TO: 


Department 
)r DivisiorL- 


Board of Park Commissioners 


8th Floor - City County Building 
One' Main Street - Fort Wayne, Indiana 


Ref. No, — 
Date 


ebruary 20, 1976 


Date wanted . 


Fund 


18-00201 


Appropriation No. _ 


(li'iTURN ORIGINAL TO TIiS CITT —RETAIN DUPLICATE COPY FOE YO'UE FILE 
JiosiniT 

Time of Bida_ 


Tuesday - March 16, 1976 - 10:00 A.M. 


TAX EXEMPT (’Unless otherwise indicated) 




i 


Base 

Bid 

"A" 

Base 

Bid 

"B" 

Base 

Bid 

"C" 

Base 

Bid 

"D" 

Alternate: 

Base 

Bid 

"D-' 

Lump 

Sum 

Bid: 


Courts. 

■ Chain Link Fencing only for Encl< 
Concrete Tennis Courts 

■ Furnishing and Erecting. Screen Ci 
Four (4)' Concrete Tennis Courts 

■ Lighting (HPS) only for Four (4) 
Courts 


cS452' 


*'-2S33 


The award of this bid may be made on either an Item by itern or on 
an overall basis, as we determine the most beneficial to the Cit'/ 

Continued - See Page 1-A. 


lid Bond r«<iulrod □ 
1 TVv|; 30 

. er,ma 


5% 


y<>Dc^I i'disdo’uMCii''paidayithllgl^^ delivery and acceptance of goods or completioa of aervic ra. 

PROPOSAL OR BID 


Ib with tiw »i<nr» laritetlwi tor bW.* tnd inibj«9t 

l«B« teom of ekxin;, ta inraUb ksr.or tb« it«iw 
rlc »,t owpMlt* «M:h lt*!n. 


Delivery of any or all of the items or completion of services indicated shall be made within—days from rocoipt of ordor*'' 
IMPORTANT yss >** A** A. la ta® oi «*» w^ur. i% a tes-wtat 

r 


Aa deUwvy tsssty b® a iackma; la Wwt ftwiue oi 

tvuWiib tb, injomuUon rwtaotrM sbav,. 

©«a Sisffm 




l OMaemnt 

..■mv... 


Avo., 


J 























































TO* BOARD OF PARK COMMISSIONERS 

CITY-COUNTY BUILDING 
ONE MAIN STKIET 
FORT WAYNE, INDIANA 46802 

PROJECT t . CONCRETE TENNIS COURTS ..AT POSTER PARK 


V/e hereby propose to perform the work described in the 
Instruction to Bidder, Specifications and Drawings prepared 
by the Board of Park Commissioners, our bid being as 
follows * 


Base Bid 


"A" - Concrete Court Construction 
Only 




~(A mount.in Fi g'u'r e'sT 


" (Amount in Words)^ 

Base Bid "B" - Chain-Link Fencing Only 
iF/r rv 




’(Amount in V/o (Amount in FiguresT 

Base Bid "C" - Screen Curtain Only 

y/ „ j"'* 

djG/jr ///.M/Z)/?-/.;>, TNce& S . _- 

(Amount in Words; (Amount in Figures) 

Base Bid "D" - Lighting Only 


(Amount in Words’) '"TAmount in Figures^ 
Base Bid "D-1 - Lighting Alternate Design 


'(Amount in Words')”” 


(Amount in FiguresT 


The bidder agrees that this bid shall be good and may 
not be withdrawn for a period of thirty ( 30 ) calendar days 
after the scheduled closing time for receiving bids. 

V/e estimate the contract to be complete' within — 30 __ 


calendar days from the date of notice to proceed i:dtb 

fence wrk. 

' u. B. GTDUL courra:!.A''i:'ioN 
IT. G. GTUT’Tj GIJJTLY J 'IV. 


Of: 


ficial^ Name' of'Organ!zatio 


1.3335 Soirbh a/onrenco Avonuo 
Chicago, Tni iiols ,,60633 - 

Business Address 


















- 7^- o^-/d 


TITLE OF ORDINANCE 


DEPARTMENT REQUESTING ORDINANCE n^PABTMF.NT of public parks 


SYNOPSIS OF ORDINANCE 


An Ordinance approving certain bid documents for 


the construction of four (4) tennis courts, Foster Park. 


EFFECT OF PASSAGE Allow construction of needed Tennis Courts with Federal Fund s 
paying for 1/2 of cost ^ 


EFFECT OF NON-PASSAGE T,nss of Federal Fund and hurt possibility of funding 
future projects 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) sixtv-eight thousand, 

one-hundred five dollars and fifty cents. $ 68,105.50 


ASSIGNED TO COMMITTEE (J.N.)_ 


























